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Aset O/ a5, Meteriel and Services 


i 
#, Secuiresents Division Lt Sol ieau/ay/ 714608 


eference ia ande to Teletgoe Bc. 271849% from Commending Genersl, ‘1/700, regerdiag 
bom> bay foer operation om 4-37 sirrlenes. It ie requested th=t « project be isstitated 
6 develon s reliable end ertiefsctory bomb Bey doer inetallaticon aad thet necesecry 
ection be tekem to modify «11 existing 5-3?'s excert ©3 typq with the new bomb bay door 
iaeteallation «© well es pleasing the modific: tion in production articbes. 
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INTRODUCTION 


Since the completion of the pamphlet entitled "Summary of 


VW Action," dated 2 August 1945, a number of problems have re- 


quired further action by the various divisions and branches of 

the Office of the Assistant Chief of Air Staff - 4. In order to 
indicate what action has been taken since the WJ Action Summary 
was prepared, the following directives from this office and status 
reports from both this office and Headquarters, Air Technical Ser- 
vice Command, Wright Field, Dayton, Ohio have been collected to 


form & supplement to the original summary. 
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CLASSIFIED MESSAGE CENTER 
OUTGOING CLASSIFIED MESSAGE 


CONFIDENTIAL 


AC/AS Materiel & Services 
Materiel Division AFDMA-4F 
6210 Maj Stoody 


17 August 1945 
Commanding General 
Air Technical Service Command 
Wright Field, Ohio 
Number: WAR 51856 
To TSTEX from Powers Signed COMGENAIR 
Subject is completion of P-47N aircraft at Byansville Modification 
Center. Reference Major RS. Foulger's verbal query on 17 August 1945, 
Requirement exists for completion of subject aircraft at Bvansville 


with automatic pilot and 17.0. compliance prior to delivery to 
storage or services. 


ORIGINATOR: CG AaF 


C¥-0UT-51856 (Aug 45) DTG 2016162 
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PRIORITY 17 Aug 1945 AC/AS, M&S, AIR INSTALLATIONS DIV. 


Major Huebsch 6983 


ROBERT KAUCH 
Brig. Gen., USA 
Ch/Air Install Div. 


CONFIRMING TELEPHONE INSTRUCTIONS 
ONE ONE AUCUST ONE 


(INE FOUR FIVE CMA NO CANCELLATIONS 
CONTRACTS CLASS ZERO EIGHT DASH D EQUIPMENT 


OR TERMINATIONS OF 
WILL BE MADE WITHOUT CONSIDERATION 
AND ALLOWANCE FOR REQMTS US NAVY DEPART ‘T AN 


REVIOUSLY FURNISHED YOUR HQS 


AFDIN 5C/l 
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18 August 1945 


SUBJECT: Request for Cancellation of AAF Allocational Requests 
RE: Materials Handling Equipment. : 


TO: Commanding General 
Aray Service Forces 


ATTE: Storage Division, Allocations Section 


1. Confirming telephone conversation between Captain Daughters 
of your office and Mr, Binning of this Headquarters, it is requested that 
immediate action be taken to notify the Quartermaster General that all 
AAF requirements for electric and motorized materials handling equipment 
obtained through allocation be cancelled. The Air Technical Service 
Command has advised this Headquarters that any items now in process of 
— which apply against August allocations will be accepted. How 

any requirements previously submitted for August, which would 
pies mal be supplied from September production, should likewise be can- 
celled, 


2. Headquarters, Air Technical Service Command is taking 
separate action for the transmittal of proper notification to the Quarter- 
master General of any contracts or purchase requests where quantities are 
to be retained. 


FOR THE COMMANDING GENERAL, ARMY AIR FORCES: 


Office of Asst. Chief of Air Staff 
Vateriel and Services 
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FROM ATSC WRIGHT FIELD 

TSSEQB-8-185 CL 19-B CONFIRMING PHONE CONVERSATION WITH MR BINNING, UR HQS 
THIS DATE, REQUEST IMMED ACTION BE TAKEN TO NOTIFY THE OFFICE OF QUO THAT 

ALL AAF REQUTS FOR ELECTRIC AND MOTORIZED MATERIALS HANDLING EQUIPMENT OBTAINED 
THRU QM ALLOCATION BE CANCELLED, THIS COMD IS AGREEABLE TO ACCEPT ANY ITENS 
NOW IN PROCESS OF SHPMT WHICH APPLY AGAINST AUG ALLOCATIONS, ANY REQMTS 
PREVIOUSLY SUBMITTED FOR AUG, WHICH WOULD NORMALLY BE SUPPLIED FROM SEPT 
PRODUCTION, SHOULD LIKEWISE BE CANCELLED. AS A FURTHER MATTER OF INFO, SEPARATE 


ACTION WILL SE TAKEN BY THIS COMD FOR PROPER NOTIFICATION TO THE OQMO OF 


ANY CONTRACTS OR PURCHASE REQUESTS WHERE QUANTITIES ARE TO BE RETAINED. 


SIGNED SUPPLY DIVISION 
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CONFIDENTIAL 


Maj Reac/gjm/7338h 
Ltr ASF, OCSigO, 11 Aug 45, subjt Procurement after V-J Day 
AFDBS-4K-DB lst Ind 


Hq AAF, Washington 25, D.C., 18 August 19h5. 


To: Chief Signal Officer, War Department, Washington 25, D.°, 
Attention: Director, Requirements Division, 


Requirements fer common items of equipment for t 
excluding the Army Airways Communications System, over 
lished by your office on the basis of the revised Troop Basis, are 
ted im Inclosure No, 1. AACS requirements will be transmitted as 
the review is completed in separate correspondence, 


2. Requirements for items being purchased by the Air Forces through the 
Signal Corps will remain as is, until amended by the Air Technical Service 
Command, Information regarding revision of these purchase orders will be 
furnished direct to your office by the Air-Technical Service Command, in 
accordance with current procedure, 


3. Request your Headquarters review purchase requests placed on Amy 
Air Forses and advise Headquarters Air Technical Service Command of 
revisions thereto. In the interim, no action will be taken by the Army Air 
Forces to amend such vurchase requests. 


FOR THE COMMANDING GENERAL: 


FRANK A GOULD 
Colonel, Air Corps 
Chief, Commimications Equipment Sectic 
ly and Maintenance Branch 
AC/AS, Materiel and Services 
1 Incls 
AAF Reats for Period 
V-J Day to 31 Dec 46. 
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CONFIDENTIAL 


ag mg Dey og laa 
to December 31 1946 In 


NOMENCLATURE 
AN/TXC-1( ) Facsimile Equipment 
Power Unit PU-21 


a 

AN/TRC~7 Radio Set 
scr-610 " #* 
SCR=536 

SCR-58,( ) 


beins processed for 
the Army Air Forces. 
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In reply refer tos 
SPSCH 


SUBJECT: Procurement After V-J Day 


TO: Commanding General, Army Air Forces 
ATTERTION; Air Communications Officer 


1. In general, it is contemplated that contracts for equipments 
end accessories purchased by the Signal Corps will be terminated with 
the advent of V-J Day, Procurement will be continued, however, in 
those instances where continuation is necessary tc meet demands knowm 
to be applicable to the post Ved Day period, 


2. The Army Air Forees has requirements for many equipments 
purchased by the Signal Corps, but the requirements currently stated 
are those applicable to a contiming one-front war. To permit 
appropriate adjustments of procurement, and to insure that procure= 
meant is carried on in any case where necessary to meet post V-J Day 
army Air Forces requirements, it is requested that a statement of 
Army Air Forces requirements for iters purchased by this Service, 
to cover a 12 month period immediately following V-J Day, »e furnish- 
ed this office by 15 August 1915. 


3e Im addition to the above, all Purchase Requests presented 
to the Signal Corps in the fiture should bear a statement indicating 
whether procurement initiated in connection therewith is to be 
contimed after Y-J Day. 


he Your imssdiate attention to this matter will be appreciated. 


FOR THE CHIXF SIGMAL OFFICER: 


DON L. STEVENS 
Colonel, Signal Corps 
Director, Requirements Division 
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19 August 1945 


SUBJECT: Construction Projects not to be Contimed after ¥-J Day 
TO: Chief of Engineers 
Washington 25, D. C. 
Att: Lt. Col. Meek 
1. Inclosed herewith is a list of projects, subjects: "Projects 
not to be Continued After V-J Day," dated 19 August 1915, It is re- 
gested that imnedinte action be initiated to cancel construction of 
the projects tabulated on the subject list, 
2. It is requested that this headquarters be advised of action 
taken, 


FOR THE COMMANDING CENFRAL: 


1 Incl FRANK K. HUMMEL, Lt. Col, CE 
list of Projects Air Installations Division 
Office of Asst Chief of Air Staff, 
Materiel and Services 


cc - Col, Erler 
ce = M5, Control Sec, Capt. Fox 
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Projects Not to be Continued After V-J Day 


Continental Air Forces 


Inprovements to Airfield 
Night Lighting System 
4.C. Gas & Of1 Storage 
Aprons & Taxiways 


ca 8 
t) 
2 
3 
r) 
) 
15 
0 
1 
15 
C) 
C) 
t) 
° 
8 
o 
2 
v) 


Maintenance Line Facilities 
Officers Mess & Service Club 
Two Engine Test Cells 
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Projects Not to be Continued After V-J Day 
Air Transport Command 


—————_——————————————————————————————— 
JOB NO, LOCATION DESCRIPTION ESTIMATED COST 


Inprovements-Station Hosp. 
Crash Station 

Latrine 

Communication Facil, 

Const. & Alte. to Exist Facil. 


Personnel Distribution Command 


Proesssing Building (RESTUDY) 
Alteration Post Laundry 


AAF Center and Miscellaneous Projects 


Dist. Seal Coat 
Purchase & Install Air Berracks 
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AFDIN 3/2 
SUBJECT: Construction Projects Not to be Contimed After V-J Day 
TO: Chief of Engineers 


1. Inclosed, herewith, is a list of projects, subject: "Projects 
Not to be Continued After VJ Day," dated 21 August 1945. It is re- 


quested that you initiate immediate action to cancel construction of 
the projects tabulated on the subject list. 


2. it is requested this headquarters be advised of the action 
taken. 


FOR THE COMMANDING GENERALs 


FRANK K, HUMMEL, Lt. Cole, AC. 
Air Installations Division 

Office of Ass't Chief of Air Staff, 
Materiel and Services 
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RESTRICTED 


PROJECTS NOT TO BE CONTINUED AFTER V-J DAY 


scription 


Ep 
tion 


Laundry & Dry Cleaning Plant 
Crash Station & Swim Pool 


coe8oo0bs 
s 
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Extent of Post W-=-Day Procurement for Army Air Forces 
AC/AS, WS, Air Ordnance Officer 2 Aug 19h5 


2 
aC/4S3, M&S, Control Office Lt Col May/vin/720h), 


nenane Sei seater Vales Se laeet ke 2 te yesemems of aby 
planes and equipment, procurement of standard Air Ordnance items should be in- 
Cluded in the Supply Program to the extent required to fulfill Post VJ Plans 
and in accordance with the JI-2 airplane program, 


Colonel, Air Corp 
Contrel Officer 
ac/aS, M&S 
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AFDAO 1,01 
Extent ef Post WJ-Day Procurement for arny Air Forces, 
AC/4S, M&S, Control Office. 17 Aug 1945 


AC/AS, M&S, Air Ordnance Officer. Lt Col Lenta/eh/Ti06s 


This office has already 
nanee) for the eae —_ ie Serie Forees (Chief of Ord- 


the 
gush non-standardised Air 
developmental tests, etc. 


For example, there is an accessory item, the Rocke 
which is required one (1) per squadron t Igniter Circuit Tester 
equipped to fire rockets 
still required all e 
* by ef our rocket squadrons, 


Machine “ 
get them for 
pose way se such a procurement 
basis for the authori a 
red ty, and to what e 
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SUBJECT: Cancellation of Contracts 22 August 1945 


lst Ind 
HEADQUARTERS, army Air Forces, Washington 25, D. ©, 


TO: Commanding Generel, Air Technical Service Commani, right Field, 
Dayton, Ohio 


1, Reference is made to basic communication requesting information 
relative to contractual status of Marine equipment on V-J Day. 


2, The 252 generators and 55 switchboard panels referred to in 
paregraph le and 1b are necessary items of equipment for safe operation 
of 85! AAF Rescue Boats, therefore this contract should be continued. 
Your attention is further invited to the fact that the AAF has been 
authorized by the Transportation Corps to procure these items in order 
to complete construction of the 85' Rescus Boats. 


3. The project for conversion of 100 Allison engines to Merine 
use was directed by this Headquarters when replacement engines and parts 
necessary for maintenance of AAF Rescus Boats were not obtainable 
through normal supply channols, With the end of hostilities Transporta- 
tion Corps assures this Headquarters that no difficulty is anticipated 
in obtaining engines and spare parts in sufficient quantities to properly 
maintain all AAF floating equipment. It is, therefore, directed that the 
contract with the Vimalert Company, Ltd., for conversion of 100 Allison 
engines for Merine use, be cancelled. 


4. The existing contract for 300 Type A-l Airborne lifeboats and 
100 Pack-up Kits should be alerted immediately, since present require- 
ments exist for only 150 Airborne lifeboats and 100 Fack-up Kits, This 
new requirement is established as follows: Seventy-five (75) a-l Air- 
borne Lifeboats ani 100 Pack-up Kite for B-17 Aircraft. An additional 
seventy-five (75) Airborne lifeboats without the Fack-up Kits for use 
with an undetermined type aircraft, which will probably be the B-29 or 
the Bel7, Information will be forwarded your Headquarters within two 
(2) weeks as to the aircraft with which the additional seventy-five (75) 
Airborne Lifeboats will be utilized. 


5. Paragraph 2 and 4 are confirmation of teletype iated 22 August, 
addressed to Commanding General, Air Technical Service Commni. Pare- 
graph 3 is confirmation of teletype dated 21 August, addressed to Conm- 
manding General, Air Technical Service Command. 


BY COMMAND OF GENERAL ARNOLD: 


J. P. NEWBERRY 

Colonel, Air Corps 

Deputy Chief, Air Service Division 

Office, Asst. Chief of Air Staff, 
AFDBS-4C AFDCO-1 AFDBS-1 Materiel and Service 
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HEADQUARTERS 
AIR TECHNICAL SERVICE COMMAND 
TSSEYD/JIC/Alr 
Wright Field, Dayton, Ohio 
15 August 1945 


Cancellation of Contracts 


Commanding General 
Army Air Forces 
Washington 25, D, C, 


Attention: AFDBS-4C 


1. Information is requested by this Headquarters whether the following 
Contracts should be cancelled on V-J Day: 


a. Kohler Company - for 252 Generatorgof which 125 have been 
delivered, 


b. Superior Coach Company - for 55 Switch Board Panels of which 
none have been delivered, 


c. Vimalert Company Ltd. - for conversion of 100 Allison Engines 
for Merine use, 


d. Higgins Plastic Corporation = for 300 A-] Airborne lifeboats 
amd 100 Pack-Up Kits none of which have been delivered. 


2. All of these contracts were directed by Headquarters, Army Air 
Forces and a decision is requested as outlined above. 


FOR THE COMMANDING GENERAL: 


CHAS. D. YENGLING 

Lt. Col., Air Corps 
Asst., Equipment Section 
Supply Division 
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PRIORITY 21 AUG 45 AC/AS, M&S, SUPPLY & MAINTENANCE BRANCH 


LT. COL. LENT/lb 1745 
COMMANDING GENERAL 


AIR TECHWICAL SERVICE COMMAND 
WRIGHT TIELD, DAYTON, OHIO H. H. TELLMAN 


ATTN: TSMVM COLONEL, A.C. 


DSB=4C THIS CONFIRMS REPHONE INSTRUCTIONS TO 


LT COL V M@ GILLUM CMA TO IMMEDIATELY CANCEL CONTRACT WITH VIMALERT CO LTD 


FOR CONVERSION OF 100 ALLISON ENGINES FOR MARINE USE 


DSB/S&M-560-3 





@ {) . a 
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AFDBS-4C 


PRIORITY 22 AUG 45 AC/AS, M&S, SUPPLY & MAINTENANCE BRANCH 


COMUARIID GHMEREL LT. COL. LENT/Ib ns 


ATR TECHNICAL SERVICE COMMAND 
WRIGHT FIELD, DAYTON, OHIO K. E. TIBBETTS 


COLONEL, AIR CORPS 


DBS=4C CANCELLATION OF CONTRACTS SUBJ REULET 
TSSEQAD DTD 15 AUG FOL FOR YOUR GUADANCE SMCLN CONTRACTS WITH SOHLER CO FOR 252 
GENERATORS AND SUPERIOR COACH CO FOR 55 SWITCHBOARD PANELS TO REMAIN IN FULL FORCE 
FD THESE GENERATORS AND SWITCHBOARD PANELS REQUIRED TO COMPLETE E.UIP INSTL ON ALL 
85 FOOT BOATS ASSGD AND UNASGD PD CONTRACT WITH HIGGINS INDUSTRIES FOR 300 TYPE Ael 
ABN LIFEBOATS AND 1OOPACK-UP KITS SHALL BZ ALTERED IMMEDIATELY REDUCING TOTAL 
BOATS AND 100 PACK KITS PD THI JTBACK BASED 
SMCLN 75 A-] ABN LIFEBOATS AND 100 PaCK-UP KITS FOR 
Bel7 ACFT PD AND ADD 75 ABN LIFEBOATS W/O PACK-UP KITS FOR USE WITH UNDETERMINED 
TYPE ACFT PROBABLY B-29 OR Bel7 PD YOU WILL BE ADVISED WITHIN TWO WKS AS TO TYPE 


ACFT W/WHICH ADD 75 ABN LIFEBOATS WILL BE UTILIZED 


DBS/S&M-560-3 
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Air Ordnance compliance with Materiel Demobilization 
Control Office, Materiel & Services : 2 August 1945 


46/AS, Materiel & Services, Air Ordnance Office 1 
Colonel Wildrick/ve/7235 


1. In accordance with the request of Lt. Col. Mullin, the following 
paragraphs outline the action taken by this Division until 12 Aucust 1915, 
The action taken has been listed under the headings of pertinent tabs of the 
MS pemphiet "Army Air Forces Materiel Demobilization Plan for Vag Day” dated 
9 August 1945. 


2. Part I Tab J=a 9 August 195 

a By letter, this office, subject, "Continuance of Limited 
Procurement of Ordnance Items for the Army Air Forces after 
VJ Day", dated 1h August 19/5, to Commanding General, Army 
Service Forces, requested limited quantities of develop- 
mental items authorized for limited procurement by Industrial 
Service, Oifice Chief of Ordnance, be continued in limited 
procurement after V-J Day. Before this letter could be 
written, it was necessary to review all development items 
under limited procurement. Attached ag inclosure #1. 


This letter also included qantities 
which the Aruy Air Forces would require for a Service Board 
Test before standardization, Attached as inclesure $2, 


The Technical Development Branch is now ‘n the process of 
reviewing all Army Air Forces Board Projects concerning 
Ordnance items of interest to the Army Air Forces. On com 
pletion of this review, the Army Air Forces Liaison Office 

of this headquarters will be notified which projects can be 
cancelled and whether or not any pricrity chanzes can be made, 


Tab J=b 9 August 19h5. 
Procurement of standard Air Ordnance items bas been stopped, 
Those items formerly in limited procurement have been can- 
celled or transferred to research and development procurement, 
Work is proceeding on part 1 a (2) and the 31 August 19h5 
deadline will be ret. Because of the early capitulation of 
Japan, part 1b (1) becomes synonomous with part 1a (2). 


k. Part I Tab J-c 9 August 1915. 
a. Concurred in proposal of Chief Transportation te return te 
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Air Ordnance compliance with Materiel Demobilization Plan 

Control Office, Materiel & Services 2) August 1915 

AC/AS, Materiel & Services, Air Ordnance Office 1 
Page 2 


U.S. Ports all vessels loaded with AirOrdV destined for 
Pacific Theaters except those vessels already within Theater 
Ports, Attached as inclosure #3. 


Concurred in proposal of Chief of Ordnance to cancel all 
AirOrdV Releases for Pacific Theaters that had not been 
shipped from depots or depot sidings. Attached as inclosure 
fi. : 


Cencurred in proposal of Chief of Ordnance to return te U.S. 
depots all AirOrdV¥ destined for Pacific Theaters that was 
rolling on rails to Ports, stored at ports and loading at 
ports on vessels. 


A radio was dispatched to all Pacific Theaters requesting 
that they present their AOF levels for approval in accord- 
ance with paragraph 7 letter file AG 00 (13 aug 45) dated 
13 August 1945, subjects "War Department Supply Plan for 
Period II." The theaters were also requested to furnish 
a list of excess AirOrd¥ within their theater as of 31 
August 1945, Attached as inclosure #5. 


/a/ W. MN. Wildrick, Col. A.C. 
for R. C, COUPLAND 


Brig. Gen., U.S.A. 
Air Ordnance Office 
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Information for the Deputy Commander, AAF 
AC/AS—4, Control Office, Attn: Lt, Col. S. 3. Mullin 27 August 1945 


7 
AC/AS-h, Resources Division, Special Projects Branch asm 


1. It is understood the Deputy Commander, AAF wishes to be briefed on 
important developments during his absence. 


2. The major fields of action have been those developing out of Japan's 
surrender. Schedules and implementing procedures developed as part of the AAF 
demobilisation planning permitted a rapid and orderly revision in procurement. 
By midnight, 16 August, the end of the twoeday holiday, the AAF had taken action 
on all major procurement items. Over 3,000 contractors had been notified by 
telegram of terminations or scheduled changes on approximately 10,500 primes 
contracts. Roughly 2,500 contracts outstanding prior to Japan's defeat will be 
continued under present estimates of requirements for the interim period, The 
cost price of itema cancelled has been estimated by the ATSC as $9,000,000,000, 


3. With the exception of work on four projects for research and development 
purposes, all industrial construction was stepped in accordance with previous 
arrangements immediately after the President's announcement of Japan's surrender, 


4. The necessity for carrying out the major procurement revisions prior to 
the completion of AAF industrial demobilization plans points tp four major diffi- 
culties: 


a. It will be necessary to present new legislation desired by the War 


Department to Congress shortly after it reconvenes on 5 September. The procure- 
ment legislation desired by the AAF is not yet available, 


The release of plants from production requirements brings up the 
question of standby plants and tools, The AAF program has not been completed. 
4 tentative selection cam be made on the basis of the preliminary work accom 
plished but mch selection could not be supported without the data to be pro- 
vided in the final recommendations. 


Ce The program for the relocation of the peacetime aircraft industry 
vulnerability to future attack through dispersion must be brought 
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te industrial plaming 
The greatest difficulty in establish- 
Planning organization within the Air Technical Service Com 
d will be to staff it with officers and civilians with the special- 
It is imperative that this problem 
immediate attention of the Air Staff if such men are to be trained 


on the industrial demobilization planning werk prior to 
return to civilian life. 


Major, Air Corps 
Chief, Special Projects Branch 
Resources Division, AC/AS-) 
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upon production schedules. 


ad, The revisions in Research and Development Programs which should 
be made are already fully familiar to you as a result of your trip to Wright 
Field, 


e. The Air Installations Division and the Aircraft Distribution Con- 
trel Branch prepared and there was presented to General Chauncey an R&R recom 
mending four naaed airfields to be allocated for the collection of surplus 
aircraft — approximately 10,000 additional, Col, Dyson is attempting to 

a meeting between ir, Symington, General Kauch ami deneral Vandanberg's 
people to climinate the stoppage in the transfer of surplus aircraft to the 
RFC which resulted from Mr, Sumington's order that no more transfers were to 
be made until further notice from him. lr, Symington's order was presumably 
based upon his desire te give consideration to a plan whereby all surplus 
airplanes would be segregated in only three major salvage and disposal fields 
in the United States, on the East and West Coast and in the Central area, 


f, General Chauncy advised Col. Dyson 1720 Tuesday night that 
General Eaker and he had reviewed and approved the ontline of the Air Forces 
portion of the presentation on War Department's Materiel Demobilization te 
be preserted to representatives of virious House smi Senate Committees on 
approximately the Sth of September, 


ge Upon direction of the Chief of Air Staff we prepared and submitted 
for you, through Col, Moore, the followings 


(1) Projected estimates of personnel reductions to be made for 
the post var organization of AC/AS<; showing target dates 
between 1 October 1945 art 1 June 19:6 wherein present 
manning could ultimately be reduced in excess of 50%, or 
from our July manning table of 531 cfficers to an estimated 
250 officers as of June 19h6, 


(2) Job analysis write up for each officer assigned to AC/AS—, 
showing staff positions and duties, 


¢ e 
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28 august 1945 


MEMORANDUM FORs Major General Powers 
SUBJECT: Notes for General Powers’ briefing of General Eaker 


lL. It ig believed thet you will wish to cover the following points in 
your revicw with General Baker-of the important actions taken during his 
absence. 


a. ‘Your office prepared the "Army Air Forces Materiel Demobilisation 
Plan" and cistributed copies of it to the ATSC, ATC and to necessary Air Staff 
agencies such as Air Ordnance, Air Chemical, Traffic Division, three days 
prior to VJ Day, This plan contains directives concerning stoppage of procure- 
ment, rescheduling of requirements, stoppage and re-routing of freight travel- 
ing by air, sea or land routes, rescheduling of industrial and command facil- 
ities requirenents, etc. 


be Upon receipt of official authorization from Mr. Lovett approxi- 
mately three hours after the President's announcement of the surrender of 
Japan, you directed the ATC, the ATSC and your om necessary divisions to 
implement the above "AAF Wateriel Demobilization Plan". This regulted in the 
cancellation by the ATSC of approximately 3,000 contractors, 10,500 contracts, 
and approxim-tely nine billion dollars worth of procurement. Col, Baldwin has 
obtained direct from Traffic Division figures on the freight cars and ships 
diverted or stopped as result of this action which he is providing to you 
separately. 


ce Your staff, In cooperation with Special Projects Office and the 
Assistant Secretary of War for Air prepared the “Army Air Forces Procurement 
Program for the Period Following VJ Day". This was presented by the Under 
Secretary of War to Director of War Mobilization and Reconversion. It con- 
tained the JI-2 program, the proposed post war Research and Development Pro- 
gram and a listing of four Research ani Development facilities whose construc- 
tion was proposed to be completed. The revisions being made on the Ji-2 
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ROUTINE 1 SEPTEMBER 1945 AC/AS-4, Production Division 


COMMANDING GENERAL, AIR TECHNICAL SERVICE Mejor F C Oakley/fw-3831 


COMMAND, WRIGHT FIELD, DAYTON, OHIO 


ATTH: TSBUY 


AFDMA-2C 


REFERENCE YOUR MESSAGEFORM TSBCO-2-€-10 DATED 28 AUCUST SIGNED SHEPHERD, 
REQUIREMENTS STILL EXIST FOR ITEMS LISTED BELO, PROCUREMENT SHOULD BE 
ADJUSTED TO COVER WEEDS OF POST WAR AIR PORCE 

KITS, SZ& WATER DISTILLATION 

KITS, SBA WATER DESALTING 

ROPE FOR MULTI PLACE LIFE RAFTS 
PRESSURE BREATHING DEMAND REGULATORS 


ODOGRAPES, AIRBORNE TYPE A-1 


DISTRIBUTION: 
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(This teletype was delivered 
by hand by Gen Crawford 
to Wright Field) 


PRIORITY 4 SEPTEMBER 1945 HQ AAF, AFDMA-45 


COMMANDING GENERAL, Gol. E, G, Barber/dk 


AIR TECHNICAL SERVICE COMMAND 
WRIGHT FIELD, DAYTON, OHIO E. M. POWERS 

(Signed) &, M, POWERS 
ATTN: PROCUREMENT DIVISION (TSBUY) Major Gen., U. S, A, 

As-1 IT IS DIRECT THAT THE JX~3 PRODUCTION 
SCHEDULE AS PHONED BY THIS OFFICE TO LT. COLONEL C.W. BURRUCKER BE 
IMPLEMENTED. PRODUCTION WILL BE ADJUSTED AND CONTRACT TERMINATION 

1E OM THE BASIS OF SHOP COMPLETED BUT NOT ACCEPTED AIRCRAFT AS 
DATE. YOUR RECOMMENDATIONS COVERING NEW PRODUCTION ARTICLES SH 


TO THIS HEADQUARTERS FOR APPROVAL BEFORE CONTRACTS ARE INITIATD, 
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Assistant Chief, Procurement Division 
18 August 1945 
Interfm Report of Action Taken to Date With JEA/mps/74126 
Respect to Directed Procurements. 


1. Two teletypes were received from the Supply Division, Headquarters, 
ATSC, on 14 August 1945, containing a list of 372 items of directed procurs- 
ment together with information to the effect that the items listed therein 
would be continued umier procurement, subsequent to V-J Day in the absence 
of instructions to the contrary from this headquarters. 


2. At a meeting held with representatives from interested offices 
in M&S of this headquarters, it w@ decided that an immediate review should 
be made of each of the directed procurements listed, with a view toward re- 
determining quantitative requirements in the light be an imminent announcement 
of V-J Day. 


3. In order to accomplish this re~determination of requirements, repre- 
sentatives of the Meteriel ani Air Services Division, M&S, reviewed each in- 
dividual item to determine primary responsibility for the issuance of the 
directive establishing the requirement. As a result 13 of the 372 items were 
assigned to the Materiel Division for preparation of specific instructions 
and the remainder of the items assigned to the Air Services Division for 
similar action. 


4. On 16 August 1945, Teletype TSBPR--6 from the ATSC advised that 
some directed procurements from this headquarters had been cancelled inadvertent- 
ly the preceding day and advised further that it proposed to allow those 
cancellations to remain in effect unless or until specific instructions were 
received from this headquarters with respect to each iniividual transaction. 
In reply to this teletype, the ATSC was requested to furnish this headquarters 
with a list of all open procurements entered into pursuant to specific direc- 
tives from this headquarters, except where: 


a. such information had been previously furnished as indicated 
in paragraph 1 above, 


b. the contracts cover pilot training, ani 


ec. further specific instructions with respect to particular 
contracts were not considered necessary. 


5. 4s of 1700, 18 August 1945, the following action had been accomplished 
in connection with paragraph 2 above: 


(1) Instructions heve been issued ATSC to continue 62 of the 
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Assistant Chief, Procurement Division 18 Avurust 1945 
Interim Report of Action Taken to Date with JEA/mps/74126 
Respect to Directed Procurements. 


-Page Two- 


contracts on the long teletype. 


(2) Instructions have be issued ATSC to cancel 2 
of the contracts on the long teletype. 


6. In addition to the foregoing action, instructions have been 
issued directly from this Division to the ATSC contraining specific in- 
structions with respect to & service contracts. Instructions from this 

Division on 10 other service contracts will be forwarded ATSC as soon as 
further information is received. 


7. All contracts written in this office (49-035) have been com- 
pleted and final payment made, 


J, EB, AHLF 
Lieut. Colonel, Air Corps 
Chief, local Purchase Branch 
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SUBJECT: Status of Directed Procurements Termination 22 august 1945 


TOs AC/AS, M&S, Control Office i 
Col Ablf/mps/74125 
FROM: AC/4S, M&S, Procurement Division 


1. Pursuant to instructions from 
placed by Colonel Henrie 


believed by that time 
gome out from this headquarters with respect to the continued requirement or 
the authority to terminate each individual directed procurement. Colonel 
Dana agreed to withhold reinstatement action as suggested. In order to 
expedite action, an agreement was reached wherein this office furnished by 
telephone to Colonel Dane's office, instructions on 130 directed procurezents,. 
It was further agreed thet e daily summary of action desired on directed 
procurements would be furnished Colonel Dana for the next few days, 


2. Colonel Dwyer advises that with the exception of ten or twelve itens 
all direeted procurements of commumications equirment have been covered by 
specific instructions from his office with Tespect to whether those items are 
to be continued or cancelled. Colonel Dwyer anticipated that the ten or trelve 
remaining items will be handled 22 or 23 August at the latest, 


of directed procuree 
Specific instructions have 


ted in whole or in part ani 16 were referred back to 
he fact that a basis of issue now eyist for those items 
ami ATSC hes information upon which to determine whether those 16 items should 
be continued or terminated, 


Additional information has been requested from the Supply Uivision, 
ATC, om 150 items which were unidentifiable in this headquarters, It is 
anticipated that this information will be received by telephone about 0930, 


HOMER H. HENRIE 
Colonel, Air Corps 
Ase't, Chief, Procurement Division 
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Status of Directed Procurements Termination 
23 August 1945 


HAS/eeh/74126 


AC/AS, W4&S, Control Office 


AC/AS, M&S, Procurement Division 


As of 1700 hours 22 August 1945 the following is the status of 
action taken by offices of AC/AS, M&S in regard to the contracts 
disted on TSSUP Teletype dated 12 August 19/45: 


ferminated in whole 26 
Terminated in part 4 
Continued ico 
Action to be determined 
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SUBJECT: Status of Directed Procurements Termination 


24 August '45 
alis 


20: 46/45, M&S, Control Office 


FROM: AC/AS, MAS, P rocurement Division HAS /mps/74126 


1, 8 of 1700hours, 23 August 1945, the following is the status 
of ection taken by offices of aG/as, WAS, in regard to the contracts 
listed on TSSUP Teletyne dated 12 August 1945 and supplements thereto: 


Terminated in whole 28 
Terminated in part § 
Continued 102 

Action to be determined 
by aTsc 57 
No action yet directed 211 

Total 403 
a. Action has been taken on al? contracts directed by Materiel 
Division AC/aS, Mas, 


5. Action has been taken on 17 of the 18 Contracts written at 
the direction of Procurement Division, 4¢/as, Mas, 


&.H, 4EyRIE 
COLONEL, Air Corps 
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SUBJECT: Status of Directed Procuremente Termination 


25 August '45 


TO: AC/AS—4, Control Office 
Has [aps /74126 
40/AS—4, Procurement Division 


1, As of 1700 hours, 24 & t 1945, the following is the status 
of action taken by offices of AC/4S-4 in regard to the contracts listed 
on PSSUP Teletype dated 12 August 1945 and supplements thereto: 


Terminated in whole 
Terminated in part 
Continued 

Continue until further 


be determined 
n yet directed 
Total 


2, Colonel Dana's office, Supply Division, ATSC, is submitting a re- 
vised list of directed procurements on which specific instructions are re- 
quired from this headquarters, ‘This list will be made un as of 24 August 
1945 and should be received in this office today, 


3, ‘This action is being taken in view of the fact thet there is an 
indeterminate number of items included in the original list of items on 
which detailed instructions from this headquarters are no longer required 
either because instructions have gone out from this headquarters without 
the knowledge of the undersigned or the information has proven to be 
Svailable at Wright Field. 


HH, HENRIB 
Colonel, Air Corns 
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SUBJECT: Stetus of Directed Frocurements Termination 


27 August °45 
TO: AC/AS-4, Control Office ee 


FROM: a0/AS-4, Procurement Division JBA/ aps /74126 


1. Ae of 1700, 25 August 1945, the following ie the stetue of action 
teken by offices of AC/A5~-4 in regerd to the contracts listed on T55U 
Teletype dated 12 Agust 1945 and sunvlements thereto: 


Terminated in whole 
Terminated in part 

Contigued 

Contine until further notice 
Action to be determined by 
Ho action yet determined 


Total 


2. 4s & result of @ telephone conversation with o representative of 
Colone] Dana's office, 23 august 1945, it was noted thet a discrerancy 
existed between our records of action taken by thie headquarters on the 
teletypes referred to shove and information then aveileble at Wright 

_Field. It wae suggested thet s revised teletype be submitted to thie heede 
quarters listing all directed ocrocurements on which edditionsl information 

wes required os of that afternoon, This euggestion was comlied with by 
Colone] Dana's office and Teletype TSSCO4C<8-44 dated 25 August 1945 wes 
submitted listing 23 items, This teletype superseded all previous lists of 
directed procurements requiring additional instructions from this headquarters, 
& review of the revised list totaling 33 items reveals the following status 

ee of 1500 hours, 27 August 1946, 


Items covered by instructions from this headquarters 
iteas on waich specific instructions have not as 
yet been submitted to ATSC 
Total 


3. The discrepancy referred to in varagravh 2 above resulted from the 
fact that, 


a. ausber of duplications erieted in the original teletyne 
under different nomenclature. 


some items listed were subsequently covered by TOs and Ee 
or SLOEs end specific instructions fro, this headquarters 
wee found to be unnecessary, 
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27 August '45 
Status of Directed Procurements Termination ]_ Sont*a 
AC/AS=4, Control Office J8A/ame/74126 


AC/AS-4, Procurement Division 


specific instructions had already been furnished the 
~ but were not immediately available in the anoroe 


Ce 
als 


priate crganiration, 


specific instructions were issued and 
i le to the undersigned, 
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Status of Directed Procurements Termination 
29 August '45 
AC/AS-4, Control Office aS 
HaS/mps/74126 
AC/AS-4, Procurement Division 


Teletype TSSCO4C » listed 33 contracts 

+ the direction © teletype wes Sup~ 

by Teletype TSSC August 1945; which listed 24 
+ed proc a total of 57 contracts. The 

following by offices of AC/AS~4, in regerd 

to the 57 contracts presen both teletypes- 


Continued 


Continues until further notice 
Action to be determined by ATSC 
Contracts already co™r leted 

Yio action yet taken 


Total 


. Informal advice has been received from Supply Division, AT, 
that an additional teletype Listing approximately 17 more contracts in 
Class 28 will be sent today. 


H. H. HENRIE 
Colonel, Air Corps 
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Status of Directed Procurements Termination 


29 August '45 
sailing 
HAS/mpe)/74126 


AC/AS@4, Control Office 


AC/AS-4, Procurement Division 


1. Teletype TSSCOLC-8-44, dated 25 August 1945, listed 33 contracts 
written at the direction of this headquarters. This teletype was sup- 
plemented by Teletype TSSCO4C-8-45 dated 27 August 1945, which listed 24 
additional directed procurements making a total of 57 contracts, The 
following is the status of action taken by offices of AC/AS-4 in regard 
to the 57 contracts presently listed on both teletypes, 


Terminated in whole 

Terminated in part 

Continued 

Continue until further notic: 
Action to be determined by ATSC 
Contracts already completed 

No action yet taken 


Total 57 
2. Informal advice has been received from Supply Division, ATSC, 


that an additional teletype listing approximately 17 more contracts in 
Class 28 will be sent today, 


H. H. HENRIE 
Colonel, Air Corps 
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Status of Directed Procurements Termination 
30 August 1945 
aC/AS-4, Control Office Se 


AC/AS@4, Procurement Division Maj Smith :ms/74126 


l. Teletypes TSSCO4C-8-44, dated 25 August 1945, ami TSSCO4C-8-45, 
dated 27 August 1945, listed 57 contracts written at the direction of this 
headquarters, On 29 August 1945 teletype TSSCOL4G-2-49, dated 28 August 1945, 
listing 13 additional contracts was received. ‘The following is the status 
of action taken as of 1700 Hours, 29 August 1%5, by offices of AC/AS-4 
in regard to the 70 contracts presently listed on the three teletypes: 


Terminated in whole 22 
Terminated in part 

Continued 

Continue until further notice 
Action to be determined by ATSC 
Contracts already completed 

No action yet taken 


=) 
2H oO 


Owl A 


~ 


al 


Total 


2. Of the 13 contracts listed on teletype TSSCO4C-8-49, dated 
28 August 1945, direction in regard to 11 of the contracts had been given on two 
teletypes from Air Services Division, Howsver, these teletypes were not 
specific enough for ATSC to identify the items referred to. Clarifying 
teletypes were sent on 29 August 1945. 


3. On teletype TSSCO4C-8-45 previous instructions had been given on 
four of the 24 contracts listed. 


4. Om teletype TSSCO4C-8-44 direction had previously been given on 13 
of the 33 contracts listed. 


5. There is apparently considerable delay in teletypes from this head- 
quarters reaching the Control Office, Supply Division, ATSC, This situation 
results in contracts being listed on ATSC teletypes when instructions from 
AC/AS-4 have already been dispatched. 


H, H, HENRIE 
Colonel, Air Corps 
Ass't Chief, Procurement Division 
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Status of Directed Procurements Termination 

1 Sept. "45 
AC/AS-4, Control Offic 
ATTN: Captain M, J, Fox, Room 4£-12) HAS/mps /74126 


AC/AS-4,, Procurement Division 


1. As of 1700 hours, 31 August 1945, the following is the status of 
action taken in regard to the 70 directed procurements listed on Teletypes 
TSSCQLC-8-44, dated 25 August 1945, TSSCOAC-£-45, dated 27 August 1945 and 
TSSCOLC=8-49, dated 28 August 1945: 


Terminated in whole 

Terminated in part 

Continued 

Continue until further notice 
4etion to be determined by ATSC 
Contracts already completed 

No action yet taken 


Total 


2. In addition a Message Form, dated 26 August 1945, was received from 
the Chief, Procurement Division, ATSC, listing 32 additional procurements 
directed by this headquarters ami executed in the Procurement Division, ATSC, 
The 10 contracts listed in paragraph 1 above, upon which no action has been 
taken, plus these 32 contracts from TSBPR totals 42 directed procurements 
concerning which this headquarters has yet to make a determination. 


H. H, HENRIE 


Colonel, Air Corps 


oer -' 
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Status of Directed Frocurements Termination 

4 Sept. '45 
AC/AS-4, Control Office 
ATTN: Capt. M. J. Fox, 4E-121 HAS/mps /'74126 


AC/AS-4, Procurement Division 


1. 4s of 1700 hours, 1 September 1945, the following is the status 
of action taken in regard to the 101 directed procurements listed on 
Teletypes TSSCO4C-8-i4, dated 25 August 1945, TSSCO4C-8-45, dated 27 August 
1945, TssCO4C-8-49, dated 28 August 1945 and Messageform, dated 2? August 
1945: 


Terminated in whole 

Terminated in part 

Continued 

Continued until further notica 
Action to be determined by ATSC 
Contracts already completed 

No action yet taken 


ew 


e 
mn Ww 


Total 


» 
oO 
a) 


2. Onl September 1945, Teletype TSSUP-€-34, dated 29 August was re- 
ceived, This teletype steted that instructions in regard to the above 
directed procurements had not been received on 43 of the items. This 
situation doubtless results from the Supply Division, ATSC, not yet having 
received all the teletypes that have been dispatched from this headquarters. 


3. Teletype TSSUP-£-34 also states that no reply has been received in 
regard to recommendations made by ATSC on Technical Instructions and Special 
Projects. This office has umierstood for some time that an agreement was 
reached with ATSC whereby continuation or cancellation of procurements re- 
sulting from Technical Instructions and Special Projects would be determined 
by ATSC, 


4- In teletype TSSUP-8-34 complaint is also mde that satisfactory 
replies have been received to only 1£ out of 121 communications equipment 
items. Communications Equipment Branch, Air Service Division, adivses 
that replies to all inquiries have been made ani that in order to clarify 

the reccrds two officers from that Branch will proceed tofright Field on 
4 September 1945. 


H. H. HENRIE 
Colonsl, Air Corps 
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AFDOO-1 
Capt. M. J, Fox/jt/5968 


Sl August 1945 


MEMORANDUM FOR: Major General Powers 


SUBJECT: Action on Directed Procurement Terminations 


1. Further reference is made to report submitted to you on 
21 August, subject: “Matters discussed in telephone conversation 
between Gen, Powers and Gen, L, 7. Miller on 10 August *, 


2, Through 27 August, ATSC had submitted requests on more than 
400 items. A review of the general situation by ATSC, on 27 August 
showed that necessary information had been obtained on all but 57 
contracts. Since then, additional information has been requested on 
13 contracts. 


3, As of the close of business on 3 August, replies had been 
sent to ATSC from this Headquarters on a1) but 16 of the 70 contracts 
for which ATSC thus still required instructions. 


4, Action had been taken in regard to all directed procurement 
items in Class 16 and 28D (communications equipment and radar train- 
ing devices) by 25 August. 


5. The Sub-Committee, of which Col. Henrie was Chairmen, and 
which cesrdinated furnishing the necessary information on directed 
procurement terminations, has submitted daily reports on the status 
of this problem, It would appear that the matter will be closed in 
the near future, 


asx 5. MULLID 
Lt. Colonel, Air Corps 
Chairman, 4-4 VJ Day Committes 
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AFDMA-2¢/Major Vogel /mjr/4908 


HEADQUARTERS ARMY AIR FORCES 
Office, Asst, Chief of 4/84 


Inter-Desk Meno 
DATE 4 Sep 45 
MEMORANDUM FOR L#., GOLONEL MULLIN, CONTROL OFFICE 


SUBJECT: Status of JB-2 Production 


1. Gol. Barber, of the Aircraft Projects Branch, and ¥-J Day 
termination 6fficer, directed JB-2 termination by Zl August, at which 
time 1458 JB-2 were to be delivered, 


2. Om 2% August 1945 at the request of a®80 Production Division, 
immediate teraination of JB-2 contract was directed. A two-week delay 
was forseen in production due to a strike at « gab-contractors plant 
resulting in the government paying for the operation of the contrector 
plant for these two weeks with no production, The approximate 85 to 90 
units which would be lost in this period are not required, 


/e/ ¥. A. Stace 


¥. &. SPACE 
Lt, Gel., Air Corps 
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Written by Maj, EH, 4, Smith 
9/6/46 
4C/AS-4, CONTRACTS DIVISION 
EH. 4, SMITH, MAJOR, AC 74126 
Cc, H, Drsow = /s/ Col. Mullin 


for Col. Dyson 
COL., Ac 


EEU?TT TSSUP DASH EIGHT DASH THIRTY FOUR CMA 
DED TWENTY NINE AUG FORTY FIVE REGARDING STATUS OF DIR PROCUREMENTS PD 
HEPHONE VOUS SEPT BETWEEN KAJ H A SMITH THIS OFFICE AND CAPT J 0 RURDUS 
YOUR OFFICE CMA RECORDS OF THIS OFFICE INDICATE THAT OF THE SEVENTY ONE 
ITEMS LISTED ON TOUR TTS TSECO FOUR C DASH EIGHT DASH FORTY FOUR CMA TSSCO 
FOUR C DASH EIGHT DASH FORTY FIVE AED TSSCO FOUR C DASH BIGHT DASE FOREST 
NIKE INSTRUCTIONS REMAIN TO BE SENT TO YOUR HQ ON ONLY TEN PD IT IS 
EXPECTED THAT INSTRUCTIONS ON REMAINING TEN CONTRACTS WILL GO FvD WITHIN 
THIS WK PD REGARDING CL SIXTMEN COMM EQUIP ITEMS THIS OFFICE IS ADVISED 
THAT TWO OFFICERS FROM COMM EQUIP SEC PROCEEDED TO WIRGHP FLD FOUR SEPT 
FOR PUEPOGE OF CLARIFYING PREVIOUS INSTRUCTIONS PD INSTRUCTIONS OB ACTION 
70 BE TAKEN ON PROCUREMENTS RESULZING FROM TECH INSTRUCTIONS WILL BE MADE 
BY SIX SEPT PD CONFIRMING TP CONVERSATION FIVE SEPT BETWEEN MAJ SMITE AND 
CAPT HURDMAN EE SP OVERSEAS PROJECTS IN TT TSSUP DASH BIGHT DASH THIRTY 
FOUR WAS IN ERROR AND YOUR OFFICE EXPEOPS BO ACTION BY THIS OFFICE IN REGARD 
THERETO EXD 
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SUBJECT: Stoppage of B=29 Movement DATE 13 August 1915 


TOs IN TURN: R AC/AS=3, Comitments Division - Aircraft Branch 
2) aC/aS, M&S, Aircraft Distribution Control Branch 


" Comment No, 1 
FROM: AC/AS=3, Commitments Division - Maj Snider:so:3131 
Allocations Branch 


1. It is requested that necessary action be taken to effect the immediate 
stoppage of overseas movement from B-29 


TO: AC/AS, WS, Aircraft Distribution Control Branch 


FROM: AC/AS=3, Commitments Division 
Necessary instructions were issued 13 August 1915 to CAF and ATC 
providing for implementation of request diatéd ta Commsh 1 ote ; 


/s/ Rott. Le Matthews 
for GEO, MeCOY, JR. 
Brige Gen. , USA 


TO: AC/AS~3, Commitments Bivision DATE 22 August 1915 
AFDCO=5 


FROM: AC/AS, M&S, Control Office Comment, 
AMrereft Distribution Control Branch ting Contiald/teh/1ose 


Necessary instructions have been issued to implement requests contained 
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Aircreft Distribution 
Control Branch 


17 August 1945 


MEMORANDUM TOR: MAS VJ-Day Committee 


SUBJECT: Movement of sircreft relative to VJ-Day 


1. Following action has been taken through 1200 17 August 
1945 by the Aircraft Distribution Control Branch on the movement of 
aircraft in connection with VJ-Day: 


&. 130C 13 August 1945, stevped the movement of ail 
etanderd replacement 3-29 sircreft from POAE and 
had the eireraft returred to domestic staging Sreas, 


2240 14 August 1945, instructed ADO (Wright Field) 
to put the AAP Materiel Decobdilisation Plan for 
Vi-Day into effect, 


0920 17 August 1945, instructed ADO (Wright Field) 
te held in abeyance a)) aircraft delivery instract- 
fons on CAP end Training Command aircraft 
clarification of future requirements by AC/AS-3, 


NOTE; It is contemplated that AC/AS-3 will have 
revised requirements within two days. 


/a/ R. GC, Ward, Lt. Gol., ac 


for C. ¥, NEVHALL, JR. 
Colonel, Air Corns 
Ghief, Aircraft Distribution 
Control Branch, Contrel Office 
AC/AS, Materiel and Services 
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ARMY AIR FORCES 


Headquarters 
Air Technical Service Command 


Yright Meld, Dayton, Ohic 
18 August 1946 


SUBJBCT; Ved Day Directives. 


Commencing veneral 
Aray Air Jcrces 
Washington 25, D. ©, 


‘Atta: Golenel 5. ¥. Mullen, Deputy Control Officer, 
aC/AS, Mee. 


1. In response to your recent verbal luquiry, the following 
information is submitted: 


2. War Depertment and AAJ Directives portaining to V-J Day 
were written on 9 August and reeeived at this Headquarters the 
afternoon of lu 4ugust. 


3. Hecognising the need for some sort of stengep instructions 
to STSC field installations in the event of a ¥-J Day announcement 
vrior to receiving tae instructions from Ueadquarter:, Aray Air 
Yorces, this kescquarters sent an cir weil leiter to sll Ares and 
Overseas usacquarters on & august. 


4, Obviously, insufficient tise slapsea cetween the letter 
iseued by this Command on § August Gud the implementation of the 
¥-J Day nlan om 14 August to beve many shipments carry the pres- 
erihed SHP or STO, 


5. To offeet she disadvantage of not heaving shipments all 
mavked "SEP" or "STO", the following plan wos put in effect by this 
Headquarters: 


@, The POALSC wes requested to supoly this deadquarters 
with a complete liet of all advances notices of care in transit to 
West Coast ports on the implementation of the ¥-J Day plan, Before 
submitting the list to this Headquarters, the Pacific Overseas Jom 
mand screened the contents of these cars as described in the advance 
wire notices and sleced SHP or STO omposits the car number indicating 
digpesal desired. A couy of this list was then supplied te the ATSC 
¥-J Day team in Washingten, D. 6, 
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6. When the A428 list of AAF cars stepped is submitted to the 
V-J Day team from this Headquarters, it is a simple matter for then 
te consult this master list for desired cisposition, 


7. The above plan is functioning very well and only s szall 
percentage of car numbers eudcitted to the ¥-J Day team were not 
found on the saster list, 


For the Coamending General; 


je/ ¥. D. Com 


*. Db. Dams 


Solenel, Air Corps 
Chief, Supply Division 
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20 August 1945 
Maj Canfield/fbn/74062 


YJ-Day Instructions Pertinent to Flight 
Delivery of Airereft to Overseas Destination 


Commanding Cerere] 
oly Technicel Service Coomand 
Veright "fel4d, Tarten, Ohics 


1. Attached copy of letter dated 18 August 1245, 
wadject sbove, from thie Headquarters to Gommanding 
General, Continentel Air Forees, is forwarded for 
your inforzetion. 


2, Chief, Aircreft Distributic: Office hes 
furnished 4 copy of incloeure under separate cover, 


BY COMMAED OF GEYWRAL ARLGLD: 


1 tac} 


Ideatifice above 
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Wrtn 17 Jug 45 
Major Souey/ear/71050 


VieDay Instructions Pertinent te Flight Delivery of 
At rareft to Overseas Destinations 


Commanding General 
Continental Air Forces 
Bolling Fiela ™, 3D. G. 
Attention: A-4 


l. Reference is made to the follewing directives isenued by this 
Headquarters: 


2, Pert i, Tad A-C-3 dated | Aucnst 1945 ‘as revised 14 August) 
*aa¥ Materiel Semooilir«tion Plan ‘or ¥o-iey”. 


db. Letter dated 1D Auguet 1945, eubjeot: “Hiemosition of Air 
creft »rd Crews by GAP Steeing Activities on VWi-iay,” 


c, Letter dated 1) Angust 1945 (as amended 15 August) subject: 
“Manning and "reining Directives (Effective VJ-Imy) ." 


a. Letter dated 14 August 1545, subject: “Freese on Movement 
of beut sircreft.* 


2. The followirs instructions will supercede sud govern the 
acove cited correspondance insortar es conilictions sriee pertinent to the 
@isposition of sirecraft sehetuled for flight delivery to overseas 
ecestination: 


@, Delivery of all A4sF aircraft on unit equipment and reserve 
projects for ultiaste cversess aestinations will continue. 


b, Lelivery of ell AAF aircraft on projects intended for con- 
version of units sew in theater will continue. 


e. Delivery of AAP aircraft on tue fellewing replacement 
projects will contimue: 


all emergency rescue ore jects, 

All aircraft aesigned so Air fransport Commend, 

All 743 (Kam B-29) and F-7 (Aen 3-24) projects, 

41l AAP airereft on veather ssconsaisseance projects, 
All 3-32 projects. 


All 2-24 "Jerret* projects. 


SECRET 
eS ey, 
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a, &B-29 aircraft on replacement projects earmarked for units 
indicated below will continue: 


Debi 28th 


98288-R 9821 2-R 
96 295-2 98220-5 
$8314-R 98321-R 
98 324-Rk 98326-2 


All ether 3-29 replacement projects are hereby suended to cover only such 
part of the projects as have been dispatched from the United States. All 
3-29 aircraft and crews assigned theretc at the POAE affected by this order 
are to be uee4 to implement the VHB program in accordance with previcus 
instructions, 


©, Delivery of all AAF aircraft on special projects (project sum 
ders followed by suffix letter *S*) for ultimate overseas destination will 
continue, 


3, AAF aircreft and crews assigned thereto on the following replace- 
ment projects which are now *frosen" at the POAE will be returned to stag- 
ing area designated by the Commanding General, Continental Air Forces for 
deprocessing of sireraft and crews: 


ime 0S t—séExcicct umber Place 


3-265 17 97202-2 Nether Field 
3-260 + 97220-2 Mather Field 
3-24 12 97218-2 Mather Field 


4. The Gommending Generel, Air Trensport Commend, and Chief, Aircraft 
Distribution Office, have been notified accordingly. 


By command of General ARNOLD: 


/a/ Srig. Gen, Haive 
Deputy Aeet, Chief of 4/s-3 
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Hq AAF AC/AS MES AFDAO-2A 
723h5 Captain Reigler/lk 


21 August 19h:5 


Commander in Chief army Forces Pacific Administration Manila 
Philippine Islands 


Commanding General U S Army Strategic Air Forces Guan 
Marianas 


Commanding General US Forces India Burma Theatre New Delhi 
India 


Commanding General US Forces China Theatre Chungking China 
INFORMATION: 


Commanding General San Francisco Port of Gabarkation Port 
Mason California 


Comrandine Ceneral Los Angeles Port of Enabsrkation Wilming- 
ton California 


Commanding General New York Port of Bmbarkation Brooklyn New 
York 


Number: WARK 527) 
For COMUENFEAF COMGENAAF China COMCGENAAF IB signed COMGENAIR 
Look at paragraph 7 letter file AG 400 (13 aug 15) 


OB-S-D-M dated 13 Aug 5 subject "War Department Supply Plan 
you present 60 day level for OsF 





* 
THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


22 August 1915 


replacement B-29 aircraft for Eighth and Twentieth Air Force, 


standard 

excluding those for 315th and 316th Wings, 509th Composite Group and 
those on Project 98306-S, and to return the affected aircraft to Con- 
tinental Air Forces, It is desired that you implement the forerpoing. 


2. Confirming unrestricted telephone conversation 22),0 EWT 
1s August 19h5 (Capt. Pansinc, Aircraft Distribution Office from 
Headquarters, Army Air Forces), a Air Forces Mat- 
Plan for VJ—Day was placed inte effect. 


0920 ExT 
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CLASSIFIED MESSAGE CENTER 
OUTGOING CLASSIFIED MESSAGE 


SECRET 
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CLASSIFIED MESSAGE CENTER 
QUTGOING CLASSIFIED 


SECRET 


Notes MX 593 is C¥-IN-2705 (26 aug 45) 


GRIGINATORs CG AAF 


DEFORMATION, ASP=CES 
OPD 


“GM-0UT-56823 (aug 1&5) DTG §462922132 


SECRET 
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Numbers: WARK 57963 
Reourad WARK 52058 and reurad KM 5912 signed COMOENAIR. 


Disposition of texic bombs in your theater will be forwarded 
uhen wer reserves are established. 


End 
AF 3200 


Bote: M 5912 is CM-IN-1821, (19 Aug 15) 


ORIGINATOR: CO AAF 
INFORMATIONs ASF-C8S, OPD 


CH-OUT-57963 (aug 45) DTGs 3IZShZ 0 emt 


SECRET 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


VHB Deployment 


AC/AS-1 

AC/AS-2 

AC/ASad, 

al/iSa5 

Special Projects 
Statistical Control 
Programs “onitoring 


AC/AS=3 


, 


1. The attached plan concerning reducti in VHB deployment was approved 
this date by the Ueputy Chief of Staff, j 


2. Theater Commenders concerned will be notified t ; ffice through 
the “er Depart=ent. 


Negquest that you take such action as my be re i to implement the 
Plan a8 comes within the jurisdiction of your office. 
/sf William F, “ckee 


F. Mek 


brigadier Ceneral, U.S, 


leputy Ass"t Chief of Ate Staff - 3 
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30 August 1945 


D EP UTY 
Deployment 


i. iginally, 40 VHB groups were to be deployed, /Flans epproved 

29 august by the Deputy Commanding General, Army Air Forces, provide for 
& total of 25 VHE groups in the interim sir force deployed 2s follows: 

Pacific 12 crours 

United States 


Caribbean 
Buropean OAF 


groups 


groups 
groups 


2 
Alaska 1 group 

5 

: 


2. At the preeent tine, there are already 25 VHE groups in the racific, 
in the 5C9ti a, > te > a}e« 7 ans + bu S if 


waiting deployment to the f ollow ing areas with readiness 


ilaska 1 Froup 

Burepe gzoOups 
The nine (9) additional groups could be accomodated in tha fucific provided 
substantial read justments sre mde in shipping ani considerable construction 
is undertaken, 


3. Since there are already in the Facific 13 groups more than the 
totel mmber called for by the present interim air force plan, the deploy- 
ment of an additional 9 groups to thet aree does mot =prear warranted, 
This contention is supported by considarations of econony, morale, and 
possible public criticism, 


ee) 


It is recommended that the following action be taken to accomplish 
the deployment of a total of 25 VHE groups as cutlined in parerreph i: 


a. The nine (9) groups now in the U.S. and scheduled for deploy- 
ment to the Pacific be inactivated or disbenied, 
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>. ‘The five (5) groups scheduled for jeployment to the + 
European Theater ani the one(1) group for the Alaskan Theater be 
committed as presently plenned. 


c. The twenty-five (25) groups now in the Pacific be reduced 
to twelve (12) as follows: 


(1) The 58th Ming consisting of five (5) groups (including 
the 509th Composite Croup) be returned tc the U. 5. 
wrior to 1 January 1946 for retention in the strategic 
raserve. 


The 73rd Fing be returned to the U, S, prior to 1 January 
1946; the "ing Headquarters ani tzo (2) groups to be 


later comaitted to the Caribbean ani the Te ning 


two (2) groups to be disbanded. 
(3) Two (2) additional grou 

after 1 Jarwary 1946 2 

Inactivate the 


Loca tions. 


d. ‘The ultimate disposition of the twelve (12) groups in the 
Paoifie be determined in order that commemiers can properly prepare their 
post-war plans. 


HOYT S. VANDERBERO 
it. General, U.S.A. 
Assistant Chief of Air Staff - 3 
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Ly august 1945 
AFDAO-3 AAFP 01 


STRJECT: Stoppage of Lend-Lease Shipments of Aviation Ordnance Itens 
on Vi-Day 


Commanding General, Army Service Forces, International 
Division, The Pentagon, Washington 25, D. C, 


1. It is requested that action be taken to stop transfer on all 
Aviation Ordnance items assigned by MAC(AIR) to Lend-Lease nations, 
upon the official declaration of VJ—Day. 


2e It is further requested that as soon as possible after the 
stoppage has been effected, this Headquarters be advised of the items 
stopped, together with the Sequence Record number affected. 


3- Such items as are stopped in transit should be returned to 
Chief of Ordnance depots, 


For the Commanding Generals 


He C. PORTER 
Colonel, Ord, Dept. 
Actg. Air Ordnance Officer 
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CLASSIFIED MESSAGE CENTER 
OUTGOING CLASSIFIED MESSAGE 


RESTRICTED 


Hq AAF AFDMA-{S 
2148 Major Squires 


17 August 1945 
Commanding General 
Air Technical Service Command 
Wright Field, Ohio 


DTG: 1721042 


Attention Adler end Swatland info Aller and Doty from Powers signed 
Arnold 


Production of Merlin engines for British at Packard is subject, 
Production of Merlin 68, 300 and 30] engines at Packard will be 
terminated immediately. 


This message transmitted without serial number for reasons of 
cryptographic security, The above date time group should be used as the 
basic reference number in future Correspondence, 


ORIGINATOR : CG AAF 


CM-OUT-50588 DTG 1721042 fs 


RESTRICTED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


PRIORITY 21 AUGUST 1945 AC/AS, M&S, PROCUREMENT DIVISION 
COMMANDING GENERAL H. A. SMITN, MAJOR, A.C. 74126 
AIR TECHNICAL SERVICE COMMAND 
WRIGHT FIZLD, DAYTON, OHIO J. B. AHLF 


ATTN: LT.COL. ELLIS PAUL, PROC. DIV. LT. COL., A.C. 


DPR RE CONTRACTS W33-038 AC-3487 CMA 

SPARTAN AIRCRAFT CO CMA 33-038 AC-3488 CMA TERRELL AVIATION SCH CMA 933-038 
AC-3486 CMA SOUTHWEST AIRWAYS CO CMA AND 33-038 AC-3485 CMA RIDDLE-Mc KAY 
AERO COLLEGE CMA ALL BRITISH LEND-LEASE PD W/ CONSENT OF ROYAL AF DELEGATION 
PAREN A/VAi, WILLOCK END PAREN THE FOL CUTBACKS OF THE FOUR BRITISH FLYING 
TNG SCHS WILL BE EFFECTED CLN 

(a) COURSE TWENTY EIGHT FOR FOUR HUNDRED TRAINEES THAT HAD BREN PLANNED 
TO START ON 25 AUG 45 CMA WILL NOT START AND THESE PROSPECTIVE TRAINEES ARE 
RETURNING TO U FD K PD 

(>) COURSE TWENTY FIVE GRADUATING ON 27 AUG 45 WILL GRADUATE aS PLANNED FD 

(c) COURSES TWENTY SIX AND TWENTY SEVEN AND ALL OTHER TRAINING IN THESE 
FOUR SCHS WILL BB TERMINATED AS OF 11 SEP 45 CMA AMD ALL FLYING WILL CEASE 
ON @ SEP 45 PD 


(4) IN VIEW OF THE SHORT TIME BETWEEN NOW AND 11 SEP 45 CMA THERE WILL 


BE NO FURTHER TRFS FROM ONE SCH TO ANOTHAR CMA AS EXISTING TRAINERS WILL 


REMAIN AT THE SCHS WHERE THEY ARE NOW ENROLLED END 
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CLASSIFIED MESSAGE CEFTER 
OUTGOING CLASSIFIED MESSAGE 


RESTHEICT ED 

4C/AS, MAS, Mat, Div, 
International Brench 
(AYIPA-3) Gol Workum 71633 
22 August 1945 

Commanding General 

Air Technical Service Commend 

Wright Field, Deyton, Ohio 


DMG 2222462 


Attention Adler and Swatlend informetion Miller and Dety froz 
Powers signed Comenair. 


This is inetruaction to nut into affect al’ of lend lease VW- 
Plan forwarded by memorendum dated 13 August 45 signed Moore 
attention T-5 eubject trenenittel of WJ Day plan, Wote that 
messaze number DIG 17271042 wat lend lease VJ plan into effect 
as to production of Merlin engines, Also note that special 
iastractions dsted 7] Aucust 45 subject United Eineiem 40139 
concerning British contract flying schools were mailed to 
Commanding General Air Technical Service Gommand sttention T3807 
setting forth exact detes when training vill stop. Exact dates 
regerding discontinuance sf nem contract training -regrams will be 
arranged here through training command, and no interim action 
on those progrens is required by your commnd, 


End AF 2294 
Note: Thir meseage transmitted without serial numoer for reasons 
of cryptorrephic security, The abcre date tine group should be 
used se the basic reference number in future corresyondence, 


ORIGINATOR: CG AAP 


CH-OUT-52287 (Aug 45) DTG 2222462 


RESTRICTED 
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22 August 1945 


SUBJECT: Stoppage of Delivery of Lend Lease Aircraft 
TOs a eg | Air Transport Command 
LS je Ce 
2 
Attentions Col. Coyle 
unrestricted telephone conversation 1200 22 August 


1. Confirming 
19l5, between Col, Coyle of Headquarters, Air Transport Command, and 
Major Canfield of » Army Air Forces, it is desired that the 


delivery of all Lend Lease aircraft in possession of Air Transport Command, 
which have not departed ports of aerial embarkation and, in the case of 
the Alaskan Division, those which have not departed Ladd Field, be stopped 
and be reported to Aircraft Distribution Office for disposition. 


BY COMIAND OF GENERAL ARNOLD: 


C. W. NEWHALL, JR. 

Colonel, Air Corps 

Chief, Aircraft Distribution 
Control Branch, Control Office 
AC/AS, Materiel & Services 
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MEMORANDUM FOR FILESs 


. 1, Contacted Col, Workum of International Branch, Materiel Division, 
on 25 August 1945 with reference to future policy of supply of common user 
items under AG 452 pursuant to question raised by ATSC in thetr daily 
reporte 


2. Col, Workum, after investigating the matter advises that the 
present theater policies as set forth in OPD cable on leni-lease matters 
still is the only directive on this subject. Wo further directives are 
anticipated until the President or JCS determine future policies. 


MORTIMER J. FOX, JR. 
CAPTAIN, A.C. 
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Lt.Col.H.E.LaTendresse/lb/ 
71633 


Air Transport Command 
Washington, D. C. 


1. Reference is made to the undated D/F for the Secretary of War 
sree Aeeishent Chdet of Stnkh, @-ip resshved ty Op LP on 16 inquat 15465, 
"Presidential on tary Lend-Lease ,® b 

and d of which read as follows: oe 


"a. Issue to Allied Governments af Lend-Lease mmitions and the 
provision of Lend-Lease services procured and sponsored by the War 


will stop, except for assistance to Allied forces engaged against Japanese 
forces which have not surrendered. 
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19 August 1946 


MEMORANDUM FOF THE CHIEF OF STAFF 
SUBJECT: Reductions in AAP Procrem 


1, Imme¢ietely uron ennouncement of surrender of Jepen, the AAP 
VI Prograz, published 1& July 1°45 and beeed on eesumed victory dete 
of Zl Aucust 1945, became overstional, In acccrdenece with this prenaratory 
planning, the scheduled reductions ellowing for continued production of 
advanced and develonmenta! aircraft as directed in the President's letter 
of 8 August, were effected, 

2, Adjnetnente accomplished to reduce the AAF program to Interim 
Air Force levels are summrized below: 


2. Procurement: Cntbacks since 1 January 1545 have aggregated 
80,900 airplemes enc total procurement of $18,400,000,000, ef which 31,000 
airplenes and $9,909,900,000 of total procurement were involved in the 
14 August 1945 reductions tn scheduled vroduction, 


b. "8ton and Ship" Orders; All carload freight end express 
Gestinec for Pacific and Gulf ports wes halted on 14 August 1945 for 
reexaminetion, 76 units within Zone of Interior vere removed from overseas 
shipment. 


ce. raining: Students in firing treining heve been reduced 
fret §8,90° tn Jannery 1°44 to §,509 currently, with 14,000 of this reduction 
since the first of thie rear. Asa result of WJ actions, flying hours have 
been cut by an estimated one million hours per month, 


i, FBersonpel: Under demobilisation reculetions about 16,000 
officers end 30,000 enlisted men have been separated through July. Immediate 
acceleration to an expected 130,000 for Auguet has deen directed, 


%, 7, ARYOLD 
Comseanding General, srry Air Forces 
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PRIORITY 30 AUGUST 1945 AC/AS-4,, MATERIEL DIVISION 
COMMANDING GENERAL ZEN CRAWFORD/hbr 71500 
AIR TECHNICAL SERVICE COMMAND 

WRIGHT FIELD, DAYTON, OHIO A.R CRAWFORD 

ATTN: ENGINEERING DIVISION (TSENG) BRIG. GEN., 


DMA-1 


REFERENCE TSENG-8-359 DATED 25 AUGUST ATTENTION GENERALS CHIDLAW AND CRAIGIS. 


INSTRUCTIONS CONTAINED IN AFDMA-]4-2656 OF 17 AUGUST AND DMA-1A-3099 DATED 
18 AUGUST PERTAINING TO A SCHEDULED WEETING OF YOUR LABORATORY CHIEFS WITH 
{EPRESENTATIVES OF A~3 AND Aad ARE CANCELLED INSOFAR AS IMMEDIATE FUTURE IS 
CONCERNED. THIS OFFICES CONCURS THAT IT IS A BASIC RESPONSIBILITY OF ATSC 
TO CONTINUOUSLY REVIEW DEVELOPMENT PROJECTS ORIGINATED BY ATSC, INCLUDING 
THE FURNISHING OF CONSTRUCTIVE RECOMMENDATIONS FOR THE AUGMENTATION OR 
ELIMINATION OF PROJECTS DIRECTED BY EITHER A-3 OR Ae4, SINCE CURRENT DIRECT- 
IVES TO ATSC EMANATING FROM A-3 AND Ae4 ARE IN ALL PROBABILITY NOT IN 
STRICT ACCORDANCE WITH CURRENT THINKING, REPRESENTATIVES OF Ad, WILL VISIT 
WRIGHT FIELD TO ASSIST IN JOINTLY REVIEWING LABORATORY PROJECTS WITH A 
REPRESENTATIVE OF THE CHIEF OF ENGINEERING DIVISION WITH THE VIEW OF 
ASSISTING GENERAL CRAIGIE'S REPRESENTATIVE IN ELIMINATING PROJECTS 
INITIATED BY ATSC WHICH ARE NOT ESSENTIAL TO THE REVISED RESEARCH AND 
DEVELOPMENT PROGRAM OR IN LINE WITH CURRENT MILITARY REQUIREMENTS. a-4'S 
REPRESENTATIVE WILL ALSO ASSIST IN REVIEWING THOSE PROJECTS BASED UPON 
DIRECTIVES FROM A-3 AND Aq, AND UPON RETURN TO WASHINGTON WILL RECOMMEND 

TO A-4 CANCELLATION OF ANY OBSOLETE BUT UMCANCELLED DIRECTIVES OF THAT 
OFFICE. IT IS REQUESTED THAT YOUR RECOMMENDATIONS FOR A SCHEDULE UNDER 
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PRIORITY 30 AUGUST 1945 AC/AS-4,, “MATERIEL DIVISION 


COMMANDING GENERAL GEN CRAWFORD/hbr 71500 
ATR TECHNICAL SERVICE COMMAND 
WRIGHT FIELD, DAYTON, OHIO 


ATTN: ENGINEERING DIVISION (TSENG ) 


ESSENTIAL TO THE OVERALL PRESENT AND REAS NABLE ANTICIPATED FUTURE REQUIRE- 


{ENTS OF THE AIR FORCES 


ARNOLD 
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WAl3 

RAl17 

Wov V UREB HE 1 WD PP 

From ATSC Wright Field Ohio 2022232 
To 08 AAF Washington 

Attn: Major A.W Betts 


TSCPP 1 ~- 8 -523 Reur tel APDRE-6 AWE 2776 dtd 8/17/45 concerning 
implementation of AAF Materiel Demobilisation Plan for VJ-Day, The 
following report is submitted by ATSC for 20 August 1945, 


4. Specific instructions still required from Hqs before taking 
demobilisation action, 


1. Aircraft storage needs information on type model series 
and contract block number and specific modifications on 


Bumber of aircraft in Air Force after VJ-Day, 
) Bumber of aircraft in reserve storage. 
Number of aircraft to be declared surplus, 
Bomber of aircraft that will be returned from overseas, 
by type model series and the disposition to be sade 
on then, 


Check of procurement directives required has not been 
completed, 


It is necessary that AAF Regulation 65-3 "Priorities for 
meteriel and equipment projects® be revised on a peacetine 
basis in order for the Divisions to reassign project 
priorities, 


The cumlative total of procurement items covered by notification 
to contractors of terminations schedule changes or continuations, 


1. The oumber of terminations by District is as follows: 


Eastern 4037 
Warner Robins 
Central About 
sestern 

Hg ATSC 


Humber of items on which notification of desired action has 
not yet been forwarded to contracters, 


1, So far as known none remain to be sent. Reports from 
the Districts are not yet complete, 


Instructions issued by ATSC with respect to the movement of 
supplies, 


1. The Readjustzent Division instructed all Districts that 
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811 completed items covered by “overseas emergency 
requests" should be shipped without further clearance 
with Supply Divisien, It also instructed the Districts 
that undelivered balances on “Accommodation sales" were 
to be frosen, 


Instructions were issued by teletype 15 August 1945 to 
ell ATSC Commands to stop shipments of 211 materiel 
destined for Pacific Theater and Alaske Department in 
accordance with TAB A of Materiel Demobilization Plan 
for Vé-Day dated 9 4ugust 1945 and revision dated 14 
1945, The description of detailed directives supporting 
these general instrauctions are too voluminous for 
inclusion in teletyne and will be mailed 21 August 1945. 


Signed Deputy Commanding General, Plans /8-5/. 
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wiz 

BO161 

WOV V URRM NR 146 WD PP 

From ATS¢ Wright Fid., Ohice 2215212 

To CG AAF ATH Major A. W, Betts Resources Division, AC/AS, MAS, 
Weshington, D. C. 


TSCPP1-8-54 Cl pricrity reur teletype AFDHE-6 AWB 2776 dtd 8/17/45 
concerning implementation of AAF Maeterie] Dewobilization Plan for 
Vi= Demy the following report is submitted by ATSC for 21 August 1945: 


3. Oumulative total of procurement items wovered by notifications to 
contractors of terminations, schedule changes, or continustions, 


1, Estimate of total mumber of contr,cts involved in 
schedule changes or continuations will be completed 22 Angust 1945, 
This figure will be replaced by an accurate figure #« soon as the 
reconciliation of district records and Wright Field records on all 
contracts can be fully completed, 


2. Wuamber of termination notices issced by District: 


Zastern 4307 
Warner Robins 113 


Western 
Hq ATsc 


Total arproximetely 10647 


Fote reecissions ere not included in the above totals and for contract 
settlesent purposes many of the terminations will be consolidated, 
The contract price of items cancelled will be approximately 8 pointsz 
5 billion dollars. Signed Deputy Commanding Generali, Plans (7-5). 
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CG AAF Washington, DO Attn: Major A, W. Betts, Resources Division 
4c/sS, MAS 


RESTRICTED 


TSOPP1-8-56 Reur teletype AFDRE~6 AWB 2776 dtd 8/17/45 concerning iz- 
ployment of AAF Materiel Demobilization Plan for VJ-Day the following 
report ie submitted by ATSC for 22 August 19465. 


a, Specific instructions still remired from Hqe before taking 
demobilisation ection, 


1. Supply Division is aweitinge complete instructions as to what 
termination action should be taken with resnect to 211 procurements 
directed by higher authority. 


2. Directives are required concerning what reductions if any will 
be sade in presently authorized disposal levels, 


3. 4& decision is still pending at Hq AAP relative to the 
policy that will be followed by the overseas commands fer continuance 
or discontinuance of supply of common-user iteme under AG4652, It is 
understood that this matter was taken up with CPD for decision, 


4, Gol. Doty, Chief of Overseas Section Supply Division is in 
Weshington end expects to discuss Lend-Lease difficulties with the 
International Brench, M&S, Hg AFP, 


>. Gumlative total of procurement items covered by notifications 
to contractors of terminations schedule chenges or continustions, 


1. Number of termination notices issued by District. 


Bastera 4307 
Warner Rebins 113 
Centrel About 4600 
Western 403 
He ATSC 1424 


Total Avproxiaately 10847 


Hote: The contract price of items cancelled is estinated at 
approximately $9 Billion instead of §$8,5 billion as nreviously reported, 
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2, The total musber of contract continuances is estimated 
at 2592. ihis figure will be replaced by en accurete figure as soon as 
the reconciliation of District records and Wright Field Records on all 
contracts can be fully completed, 


c. Ho report. 


4. Instructions issued by ATSC with respect to the aovement of 
supplies, 


l, Teletype PSSCOLA-&-22 dated 5/20/45 to all area ATSOS 
stopped shipment of supplies to Chine and Burma-India Theaters, 


2. TS300-3-27 and-28 dispatched 3/21/45 advised the overseas commands 
@nd #11 area commends respectively to return 11 less than carload lot 
shipments to the appropriate specialized Gepots, Signed Deputy Commanding 
General, Plazs (T-5), 
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WA2S 

RC27 

WOV V URRE NR7 WD PP 

FROM ATSC WRIGHT FIELD OHIO 23220h2 

TO CG AAF WASHDC ATTN MAJOR A W BETTS RESOURCES DIVISION AC/aS 
M AMD S 


ORC 
TSCPP1-8-6O REUR TELETYPE AFDRE~6 AWB 2776 DTD 8/17/L5 CONCERNING 


IMPLEMENTATION OF AAF MATERTEL DEMOBILIZATION PLAN FOR WJ-DAY PD THE 
FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 23 AUGUST 1915 COLON 
A SPECIFIC INSTRUCTIONS STILL REQUIRED FROM HEADQUARTERS BEFORE 
TAKING DEMOBILIZATION ACTION COLON 
1 A JECISION BY OPD WDGS IS STILL REQUIRED IN CONNECTION WITH 
THE CONTINUANCE OF SUPPLY BY THE OVERSEAS COMMANDS OF COMMON-USER ITEMS 
UNDER AG 452 PD THIS REFERS TO LEND LEASE IN CONNECTION WITH THE WORLD 
WIDE SUPPLY PLAN PD 
B NO CHANGE SINCE REPORT OF 8/22/h5 PD 
C WO REPORT 
D INSTRUCTIONS ISSUED BY ATSC WITH RESPECT TO THE MOVEMENT OF SUPPLIES 
‘1 ~=TELETYPES WERE DISPATCHED TO AREA ACTIVITIES AND THE OVERSEAS 
COMMANDS STOPPING SUPPLY ACTION ON ALL LEWD LEASE REQUISITIONS AND 
UNITED NATIONS DIVERSIONS INFORMATION WAS ALSO FORWARDED WITH REFERENCE 
TO ACTION TO BE TAKEN IN CONNECTION WITH THESE SUPPLIES aT VARIOUS 
STAGES IN THE PIPELINE PD 
2 INSTRUCTIONS WERE ISSUED TO EDMONTON ATC ALASKANWING AND FAIRBANKS 
ALASKA TO WITHHOLD TRANSFER OF ANY SUPPLIES TO RUSSIA PD SIGNED 
DEPUTY COMMANDING GENERAL PLANS /?-Sf 
KIB 
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WaS7 
fs) 
RC1B 
WOV URRC HR 1 PP 
FROM ATSC WRIGHT FIELD OHIO 2715252 
TO CO AAF WASH D C ATTN MAJOR A W BETTS RESOURCES DIV AC DIAGONAL AS 
i ANID S 

GRIIC 
TSCPP 1-8-6) REUR TELETYPE AFDRE-6 AWS 2776 DTD 8 DIACONAL 17 DIAGONAL 
LS CONCERNING IMPLEMENTATION OF AAF MATERIEL DEMOBILIZATION PLAN FOR 
VJ=DAY PD THE FOLLOWING REPORT IS SUBMITTED BY ATSC POR 2k AUG 195 
A WO CHANGE SINCE REPORT OF 6 DIAGONAL 23 DIAGOMAL 45 


B WO CHANGE SINCE REPORT OF 5 DIAGONAL 22 DIAGONAL LS 


C NO REPORT 

D NO REPORT 

SIGHED DEPUTY COMMANDING GENERAL PLANS PAREN T-5 PAREN 

1B 

TSCPP1-8-64, AFDRE- AWB 2776 & DIAGONAL 17 DIAGONAL 45 2h 19h5 
8 DIACONAL 23 DIAGONAL 45 8 DIAGONAL 22 DIAGONAL 5 T-5 
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d 

Wwa216 

RA307 

Woy V URRP R313 WD PP 

FROM ATSC WRIGHT FLD OHIO 2521232 . 

TO CG AAF WASHINGTON D C ATTN MAJOR A W BETTS RESOURCES DIVISION 


AC/AS W AMD S 
GRNC 

TSCPP1-8-67 REUR TELETYPE AFDRE-6 AWS 2776 DTD 8/17/45 CONCERNING 
IMPLEMENTATION OF AAF MATERIAL DEMOBILIZATION PLAN FOR V—J DAY PD 
THE FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 25 AUGUST 1915 COLON 

A. SPECIFIC INSTRUCTIONS STILL REQUIRED FROM HEADQUAPTERS BEFORE 
TAKING DEMOBILIZATION ACTION COLON 

1. VEHICLES CMA MARINE CHA AND MOTORIZED EQUIPMENT SECTION CF 
MAINTENANCE DIVISION IS AWAITING ACTION OF THE STANDARDIZATION BOARD 
PEFORE GOING AHEAD WITH ITS VJ-DAY PLANS PD THIS BOARD IS IN THE PROCESS 
OF DETERMINING WHAT VEHICLES WIL, BECOME STANDARD EQUIPEENT FOR THE 
POST WAR AIR FORCE PD 

2. DECISION IS EXPECTED WITHIN THE NEXT FOUR DAYS REGANDING 
FUTURE POLICY OF SUPPLY OF COMMON USER ITEMS UNDER AG 452 PD 

B. NO CHANGE SINCE REPORT OF 8/22/15 PD 

C. NO REPORT 

D. ‘INSTRUCTIONS ISSUED BY ATSC WITH RESPECT TO THE MOVEMENT OF 
SUPPLIES PD 

1, ‘TELETYPE WAS TRANSMITTED TO THE AREA AND OVERSEAS COMMANDS 
CLARIFYING VJ-DAY INSTRUCTIONS WITH REFERENCE TO SPARE PARTS FOR THE 


WAVY PD ORIGINAL INSTRUCTIONS DID NOT CLEARLY SPECIFY THAT ALL AIR FORCE 
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SPECIAL PROJECTS OF THE 67,000 SERIES WOULD CONTINUE IRRESPECTIVE OF 
THE MAER ORDER UPON WHICH THE SPECIAL PROJECT WAS BASED PD CLARIFICATION 
EXCLUDED GFE DEPOTS INASMUCH AS SUPPLIES OF GFE ARE FURNISHED DIRECTLY 
TO THE NAVI UNDER SEPARATS DIRECTIVES PD 

E. OTHER ITEMS PERTINENT TO VJ-DAY ACTION COLON 

1. TELETYPES HAVE BEEN DISPATCHED CANCELLING ENGINE OVERHAUL 
AT OGDEN AND SPOKAKE PD 


2. MEMBERS OF THE ATSC COMMITTED ARE STILL PRESENT IW WASHINOBON 


TO ADVISE ON THE REROUTING OF FREICHT CARS PD SIGWED DEPUTY CO#/ANDING 
GENERAL PLANS T-5 

Js 

TSCPP=1-857 AFDRE6 2776 8/17/45 25 195 5 8/22/45 67,000 
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was 

Wov2v URRA MELO WD PP S 

FROM ATSC WRIGHTFIELD OHIO 2722062 

TO CG AAP ATTN MAJ A W BETTS RESOURCES DIV AC/AS M AND S WASHDC 
GRNC 

TSCPP1-8-73 REUR TELETYPE AFDRE-6 AWB 2776 DTD 6/17/45 CORCERNING 

IMPLEMENTATION OF AAF MATERIEL DEMOBILIZATION PLAN FOR WJ=DAY PD THE 

FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 27 AUGUST 1915 


A MO CHANGE SINCE REPORT oF 8/25/15 


B WO CHANGE SINCE REPORT OF 8/22/45 

€ WO REPORT 

D ZNSTRUCTIONS ISSUED BY ATSC WITH RESPECT TO THE MOVEMENT OF 
SUPPLIZS 


1 TELETYPE WAS DISPATCHED TC ALL AREA ATSC 8 CMA AOATSC AND 
POATSC LISTING IN DETAIL EY CODE DESIGNATORS THOSE HQ ATSC SPECIAL 
PROJECTS CN WHICH SHIPMENT IS TO CONTINUE PD THIS WILL CLARIFY THE 
STATUS OF OZHO" AIR FORCE SPSCIAPROJITS PD SIGNED DEPUTY CCMiANDING 
GENER CMA PLANS #5/ PD 

DEB 
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wa29 

R19 

WOV V URRE NR1I6 W PP 

FROM ATSC WRIGHTFLD OHIO 2822512 

TO CG AAF ATTN MAJOR A W BETTS RESOURCES DIV AC/AS M AND S WASHDC 
GRNC 


TSCPP1—8-71 REUR TELETIPE AFDRE~ AWS 2776 DID 8/17/45 CONCERNING 
IMPLEMENTATION CF AAF MATERIEL DEMOBILIZATION PLAN FOR VJ-DAY PD THE 


FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 28 AUGUST 1945 
A NO CHANGE SINCE REPORT OF 8/25/h5 
B PD NO CHANGE SINCE REPORT OF 8/22/15 
C PD NO REPORT 
D PD NO REPORT 
E PD OTHER ITEMS PERTINENT TO VJ-DAY ACTION 
1 PD THE WASHINGTON CQMMIITTEE OM TEMPORARY DUTY FROM THIS HEADQUARTERS 
TO ASSIST THE TRANSPORTATION CORPS IN THE REROUTING OF CARS HAS BEEN 
DISSOLVED PD SIGNED DEPUTY COMMANDING GENERAL PLANS /T~5/ PD 
CMF 
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PRIORITY 5 SEPT 1945 (AFDBS-4-EB) AC/AS-4 


Major Rieske 6435 
CG, ATSC, Wright Fid Dayton, 0 


J, @. Moore 


Colonel, Air Corps 


DSB-<-E 51 RRUTT'S PSSUP-F-35 AMD TSSUP1E-S-2 SEPHORB 
BRPYEED COL DYSOE 10D COL DsBA PMETAININC TO ASP. HQ adF DIR DED 9 JUN 45 
SUBS SUMALT OF 2SP-AIR 1 L0G £5 YAS SUDSE CENTLY AMENDED SY I4R PHRIS BQ 
DED 27 AUG 45 SUBJ SUMMARY OF ASP-AIR. IE VIEW OF RECENT DEVELOPMENTS, PARS 
3 AMD 5 OF LER DPD 27 AG 45 SUMMARY OF ASP-AIR ADE HERABY RESCINDED. 
LIBU CP PAR 3 OF ABOVE RE IT IS DIR THAT CORPUTATICR OF R°Qprs AnD 
PUBLICATION OF SUMMARY OF ASP-1IB AZ OF 1 OCCT 45 £5 REQUIRED BY SEC VY OF 
GINAL DIR DPD 2 JUE4S BE ACCOMPLISHED aD T'S HEVISED SUMARE INTERIN 
CHANGE ZE PUBLISHED 2Y i SOV 45, IF LEM OF PAR 5 OF RE LER DED 27 AVS 
? ’ DAR. BEPLEOPIMD LAVTES? CHAMCES VI BE MAIS AVAILABLE 70 YOUR 
1g AS RAPIDLY AS POSSIEIZ, IT If aAWTICIAPTED THAT ALL PROGRAM 
‘IIL BE AVaILARLE NOT LATER THAN 16 SEP? 45. IT IS DESIRED THAT 
PIDLY AS THESE CHANGES ART RECD, AOPION BE iviTIATED INKiDIAFELY 70 
COMPUTE ATI. APPLIGARLE MATERIEL REQMTS, IW aCCOM2.NCB ¥ITH PROVISIONS OF 
SBC Il, PAR 1 Of 22 DIR DED Y TUE 45. ZHMAINING PORTIONS OF DIR OF 
SUMMARY OF ASP=AiE ai TH SAME AND ACTION SHOULD CONTINUE O8 THOSE 
BEQ’S AS SEATED PENDIFG HACSIPT OF WETHER REVISIONS, ‘THE COMPLETION OF 
AUG PUSLICATION "AaF REGIS ANT PROCUNTWEYT SCEFDULES" IS CCECURRED IN BY 
THIS HQ. THE SEPT PUBLICATION OF MAJUE ITEMS SHOULD PROCEBD IF ACCORDANCE 
WITH ABOTS INSTRUCPIONS TO IXTVET THAT TETU IS svAILAPLE, THE RRINSTATEMENT 
OF COMFRACTS AUD PR'S SHOULD CONTINUE ON THOSE ITEMS OX WHICH ID THE OPINION 
OF YOUR COMD THERE IS AVAILABLE SUFFICIENT INFO TO COMPUTE FIAM HEQHTS. 
IN ADD REINSEATEMEET OF OOMPRAO?S AND PR'S SHOULD 58 COMPINUED O5 ALL DIR 
PROC JR3"E9TS Puch TALS dQ WHERRVER SPLCIFIC LYSTRUCPIONS HAVE BEEN RECD TO 
DO SO, OOMTHACTS FOR HAYY RECHTS AKD PEGMPS FROM OTHER ACENCIZS INVOLVING 
FRANEF2R OF FUNDS FROM OTHTS AGEFCIES OUTSIDE OF THE AP'S SHOULD CONTINU 
EXCEPT UPOK SECEIPT CF SPECIFIC INSTRUCTIONS FROM EBITEER TPIS BQ OR AGENCY 
CONCEZXED, ALL SUTURE DIR PROCUREMENTS FROM THIS 8Q VILE "F COORDINATED 
WITE THE 2UIGHT AND FISCAL OFFICE OF THIS HQ PRIOR TO BRING PYDED. THB 
ABOTE IDFOR SLID BS DISSEMIBAPED THROUDHOUT UR COND TO ALL INTERESERD 
AGESCIES, 


ASI TLD 
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WAa26 
RA33 
Wov V URRB MR 3 WD PP 


TO CG AAR WASH D C ATTH MAJOR A W BETTS RESOURCES DIV AC/AS M AND S 


GRC 
TSCPP1-8-75 REUR TELETYPE AFDRE~6 AWB 2776 DTD 8/17/45 CONCERNING 
IMPLEMENTATION OF AAF MATERIAL DEMOBILIZATION PLAN FOR WJ-DAY PD THE 
FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 29 AUG 19h5 COLON 
A PD SPECIFIC INSTRUCTIONS STILL REQUIRED FROM HDQS BEFORE TAKING 
DEMOBILIZATION ACTION COLOW 
1 THE FOLLOWING ITEMS HAVE BEEN PREVIOUSLY TRANSMITTED TO HQ PD 
AAF ON THE SPECIFIED DATES PD AS YET NO DECISIONS HAVE BEEN RECEIVED 
IN THIS HDQS CONCERNING THESE QUESTIONS PD 
A PD 820-45 AIRCRAFT STORAGE NEEDS INFORMATION ON TYPE 
MODEL CMA SERIES AND CONTRACT BLOCK NUMBER AND SPECIFIC MODIFICATIONS 
ON COLON 
1 WOMBER OF AIRCRAFT IN AIR FORCE AFTER WJ-DAY PD 
2 WOMBER OF AIRCRAFT IN RESERVE SOTAGE PD 
3 MUMBER OF AIRCRAFT TO BE DECLARED SURPLUS PD 
 MNOMBER OF AIRCRAFT THAT WILL BE RETURNED FROM OVERSRAS BY TYPE 
MODEL CMA SERIES AND THE DISPOSITION TO BE MADE ON THEM PD 
B PD =25-45 VEHICLE CMA MARINE AND MOTORIZED EQUIPMENT SECTION IS WAITING 
OM THE ACTION OF THE STANDARDIZATION BOARD BEFORE GOIEG AHEAD WITH ITS 
VS-DAY PLANS PD THIS BOARD WILL DETERMINE WHAT VEHICLES WILL BECOME 
STANDARD EQUIPMENT FOR THE POST AIR FORCE PD 
2 PD IN ADDITION TO THE FOREGOING THE ATSC REQUIRES A REVISED JX~2 
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PROGRAM TO ENABLE THIS COMMAND TO FURNISH THE ESTIMATES REQUESTED BY 
THE BUDGET ANB FISCAL OFFICE M AND S PD 

B PD NO CHANGE SINCE REPORT OF 8/22/45 PD 

C FD WO REPORT 

D PD WMO REPORT 

SIGNED DEPUTY COMMANDING GENERAL PLANS T-5 
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Wa31 

0 

RB26 

WOV V URRB eR S WD PP 

FROM ATSC WRIGHT FIELD OHIO 302152Z 

TO CG AAF WASH D C ATTN MAJOR A W BETTS RESOURCES DIV AC/AS M AND S 


GRC 
TSCPP1-8-78 REUR TELETYPE AFDRE-6 AWE 2776 DID 8/17/h5 CONCERNING 


IMPLEMENTATION OF AAF MATERIAL DEMOBILIZATION PLAN FOR VJ-DAY PD 
THE FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 30 AUG 1945 COLON 
A PD SPECIFIC INSTRUCTIONS STILL REQUIRED FROM HDQS BEFORE 
TAKING DEMOBILIZATION ACTION COLON 
1 PD THE FOLLOWING ITEMS HAVE BEEN PREVIOUSLY TRANSMITTED TO HDQS 
AAP ON THE SPECIFIED DATES PD AS YET NO DECISIONS HAVE BEAN 
RECEIVED IN THIS HDQS CONCERNING THESE QUESTIONS COLON 
A PD 6-22-45 PD SUPPLY DIVISION IS STILL AWAITING ADVICE FROM HQ 
AAF AS TO THE STATUS OF PROCUREMENTS DIRECTED BY HIGHER AUTHORITY PD 
B PD 822-5 SUPPLY DIVISION IS AWAITING ADVICE FROM HQ AAF 
AS TO WHAT REDUCTIONS CMA IF ANY WILL BE MADE IN PRESENTLY AUTHORIZED 
DISPOSAL LEVEALS PD 
C PD RE TELEPHOME CONWERSATION 6/30/l5 BETWEEN CAPTAIN FOX 
M AND S CMA AND LT HENDERSON ATSC IT IS UNDERSTOOD THAT COLOMEIL, RACINE 
OFFICE OF COMMITMENTS AND REQUIREMENTS HAS FULL PARTICULARS 
CONCERNING ACTION OF THE AAF TO ESTABLISH A STANDARDIZED LIST OF 
MOTOR VEHICLES FOR ADMINISTRATIVE PURPOSES PD THE PROJECT WAS 
INITIATED BY A LETTER FROM G-4 MDGS DATED 5 JUNE 1945 SUBJECT 
STANDARDIZATION OF ADMINISTRATIVE VEHICLES ADDRESSED TO CG AAF CG 
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ASF CG AGF AND SIGNED BY MAJOR GENERAL R L MAXWELL CMA ASSISTANT 
CHIEF OF STAFF G1, PD 
2 PD IN ADDITION TO THE FOREGOING THE ATSC DESIRES DECISIONS OM THE 
FOLLOWING COLON 

A PD A REPLY TO OUR TELETYPE TSSCO7C-S-9i DATED 18 aUG 1915 
TO HQ AAF REQUESTING AUTHORIZATION TO SHIP OR CANCEL B~32 
PROJECTS NOW IN PROCESS PD 

B PD IM VIEW OF REVISED SUPPLY REQUIREMENTS SHOULD THE ARMY 
SUPPLY PROGRAM BE COMPLETED BY THIS HDQS QUARK 


B PD WO CHANGE SINCE REPORT OF 8-22-15 PD 


C PD WO REPORT PD 
D PD WO REPORT PD 
SIGHED CMA DEPUTY COMMANDING GENERAL PLANS T-5 
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URES EB SE WD 
Troa ATSC Wright Mield Ghie 5122273 
#6 OG ASP Waehingten, B, 6, Attn: Majer A. ¥. Betts 
Rescgrese Divisior, AC/AS, mas 


TSCPP1-8-20 Reur teletype AFMRE-S AVP 2776 dtd 8/17/45 eencerning 
implementation of AAP Materiel Demobilisation Plan for ¥J-Bay the 
following report is submitted by ATSC for 3] Sugust 1945: 


A, Specific inetructions still required from Headquerters before 
taking demobilisation ection: 


1, It is requested thet confirmation be forwarded this office 
reference televhone conversetion between Colonel Dans ATSO and 
Colonel Dyson 8/29/48 directing that this Commend withhold further 
eetion in connection with -reraration of Aray Supply Program for 
the post Vi-rericd, 

2. Confirmation is sleo requested to verbal instructions 
from Headquarters thet the August vublication of requirements and 
procurement schedules should be completed. The ATSO is continuing 
work on this publication which will be svaileble on or before 9/12/45, 


3, Information is recocated whether or not action should be 
withheld on the Sentesber publication of mejor supply items on which 
work will begin 9/4/45. 


It is believed that publication of such calculations is not advisable 
until such time as revised procrams sre received, 


3. Wo change since renort of 8/22/45. 


Yo revort. 
BD, Ne revert, 


Signed Deruty Commanding General Pian “T-5) 
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"B36 
RC66 


SOV ¥ GARE WR 46 WD PP /SUSPECTED DUPLIC‘TE/ 
FROM ATSC WRIGHTFIELD OHIO 421512 


TO CG AAF WASHINGTON D C ATTN MAJOR A ® BETTS 


RESOURCES DIVISION AC/AS M AMD S 


GRNC 
TSCPP1-$-4 REUR TELETYPE AFDRE-6 A¥B 2776 DID 8/17/45 CONCERNING 
IMPLEMENTATION OF AAF MATERIEL DENCBILIZATION PLAN FOR Vo=DAY THE FOLLOFING 


REPORT IS SUBMITTED BY ATSC FOR £4 


NO CHANGE SINCE REP 


ORT OF 8/31/45 


REPORT OF 8/22/25 


E DEPUTY COMMANDING GENERAL PLANS /T=5/ 
LF 


TSCPP1-9=4 AFDRE=6 2776 8/17KRT 


. Tay 3/21 inn j c/ 
VJ-DAY 4 1945 2/31/45 8/22/45 {[T-5/ 
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WOY V¥ URE ERGO wD 

FROM ATSC WRIGHT FIELD OHIO 0600252 

TO GG AAF WASH D C ATTN MAJOR A ¥ BEPTS RESOURCES DIV AC/AS, MAS 
TSCPP1-9-12 REUR TELETYPE AFDRE-6 AWB 2776 DPD 8/17/45 CONCERNING 
IMPLEMENTATION OF AAP MATERIEL DEMOPILIZATION PLAN FOR VJ DAY PD 
THE FOLLOWING REPORT IS SUBMITTED BY ATSC FOR 5 SEPTEMBER 1945: 


A, MO CHANGE SINCE NEPoRT oF 8/7/45 PD 


3. IT WAS FOUND THAT DUPLICATION EXISTED DRTWEEY HQ ATSC AND THE 
DISTRICTS IN THE HUMBER OF TERMINATION WOTICES ISSUED PD THE 
READJUSTMERT DIVISION IS HEREWITH SUBMITTING TERMINATIONS DATA AS 
THE WOMBER OF CASES PENDING PD 
1, HO OF PENDING TERMINATION CASES BY DISTRICT 

EASTER DISTRICT 5104 

WARNER ROTINS 105 

CENTRAL DISTRICT 5289 

WESTERE DISTaICT 970 

WEIGHT FIELD 4? 

SUSPENDED TERMINATIONS 29 

total cases pending 11644 
NOTZ INCIUDED IN THESE DATA ARE 7749 CASES IFVOLVIEG CPIC OF 
APPROXIMATELY $334000000 TERMINATED EY DISTRICT ACTION BOUT NOT AS 
YET CONFIRMED BY HQS ATSC PD, 
C. HO BEPOR? 
D. §O REPORT 
SIGNED ACTING DEPUTY COMMANDING GENERAL PLANS (T-5) 
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BRIGADIER GENERAL L. P. WHITTEN, U.S.A. 
CHIEF, AIR SERVICES DIVISION, 
OFFICE OF ASSISTANT CHIEF AIR STAFF, MM&D, 
HEADQUARTERS, ARMY AIR FORCES 


are 
BOLASS+ 
. po 11652 


RESTRICTED 


LECTURE MANUSCRIPT 
& FEBRUARY 1944 
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the rearmest supply and maintenance establishmen 


ef this tremendous 


highly flexible manner. 


the existixr 


recuir the closest ceoperation and coordination t 
the supply organizatian of the Communications Zon: 
the air Service Commender, 
12, Administration of all air units 
is centrr lized 
overating 
Commender, is responsible for all supply, m= 
tion, salvarre, transportation, end 
ni the supporting service units of 
Generally speaking, the Air Forre Service 


needed by the 
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STAFF ORGANIZATION 
THEATER AIR FORCE SERVICE COMMAND HEADQUARTERS 
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BQ & BQ 80, SERVICE CROUP 
(LESS DETACHMENT) 


SERVICE SQUADRON 


ORDNANCE SUPPLY & 
SAINTERANCE CO. AYN 


Qu TRUCE CO, AVE 


SIGHAL CO, SERVICE GRouP 
(LESS DETACHMENT) 


Qu CO, SERVICE GrouP 
(LESS DETACHMENT) 


=P CO, AYN (LESS DETACHMENT) 


DEPLOYMENT OF SERVICE GROUP 


SITUATION NO. 1 


SEgvVICE CENTER 


BQ & BO SQ, SERVICE GROUP 
SERVICE SOUADROM (2) 
Qu TRUCE CO, AVN (2) 


ORDNANCE SUPPLY & 
BAINTERANCE CO, AYN (2) 


Qu COMPANY, SERVICE GROUP 
SIGRAL COMPANY, SERVICE GROUP 


SP COMPANY, AYP 


DEPLOY"EFT OF SERVICE GROUP 
SITUATION FO. 2 


BET EQ & BQ SQ. SERVICE GROUP 
1 SERVICE SQUADRON 


1 ORDNARCE SUPPLY AND 
BAINTERARCE CO, AYN 


TRUCE co, AVS 
» SIGRAL CO, SERVICE GROUP 


Qu CO, SERVICE GROUP 


» SP co, AVN 





1 COMBAT GROUP 
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DEPLOYMENT OF SERVICE GROUP DEPLOYMENT OF SERVICE GROUP 
SITUATION NO. 3 SITUATION NO. 4 





AIR BASE 


1 HQ & HQ SQ, SERV GP 


HQ & HQ SQ, SERV GP 3 


3 SERVICE SQUADRONS 

COMBAT 
SERVICE 8Q (2) 2 OTHER UNITS 
SUPPLEMENTED AS GROUPS 


ORD 8 & M CO, AVN (2) COMBAT REQUIRED 


QM CO, SERVICE GP GROUPS 





SIG CO, SERVICE GP 





MP CO, AYN 
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DEPLOYMENT OF PROPOSED SERVICE GROUP (MAINTENANCE GROUP) 


SITUATION NO. § 


FQ & BASE SERVICES SQUADRON ENGINEERING SQUADRON MATERIEL SQUADRON 
BEADQUARTERS DEPUTY FOR MAINTENANCE DEPUTY FOR MATERIEL 
DEPUTY FOR SERVICES SQ ADMINISTRATION SQ ADMINISTRATION 
SQ ADMINISTRATION SHOP ADMINISTRATION STOCK CONTROL 
CHAPLAIN AIR FORCES TECHNICAL SHOPS ADMINISTRATION 
CREMICAL ARWAWENT SHOP AMMUNTTION 
COMMUNICATIONS COMBIRICATIONS SHOP A.C SUPPLIES 
FINANCE VEHICLE SHOP Comm. SUPPLIES COMBAT 
FIRE FIGHTING 3 MOPILY PFEPAIR UNITS ORD SUPPLIES croup 
GUARD Qu SUPPLIES 
WEDICAL TECHNICAL COORDINATION 
PHOTOGRAPRIC VAREHOUSE 
SPECIAL SERVICES A.C. SUPPLIES 
GROUP TRARSPORTATION cous SUPPLIES 
UTILITIES ORD SUPPLIES 
Qu SUPPLIES 











“ADDITIONAL SERVICES PROVIDED OUTSIDE T/O 
——e ae . iiesce T 

FIRE FIGHTING CENTRAL STATION FIRE CONTROL | TorPepo SECTION 
TRANSPORTATION ELECTROFIC CONTROL | TRANSPORTATION 
UTILITIES INSTRUMENT LANDING SYSTEM REPAIR | ADVANCED ECRELON 
ADVANCED ECHELON | ecu 

TRANSPORTATION 

ADVANCED ECBRELON 





| 
| 
; 
| 











“rrovipeD TREN TRE SITUATION PARRANTS, UPON AUTHORIZATION OF THE VAR DEPARTMENT 


sore TABLES OF EQUIPUERNT VILL PROVIDE THE SAME FLEXIBILITY AS THE TABLES OF ORGANITATION TO PACILITATE CONCURRENT ADDITIONS 
OR ORLETIONS OF PERSOMFEL AMD EQUIPUENT 
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SINGLE OR MULTIPLE COMBAT SQUADRONS 
ISLAND OPERATION 
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Depot Repair Squadron 


Depot Supply Squadron 


by decision 
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& evacuation 
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WAR DEPARTMENT 


OFFICE, CHIEF, 


MATERIEL DIVISIONS 


WASHINGTON, D. C. 


March 18, 1940 


EL DIVISION NOTICE NO. 43 ~ 
’ 


Materiel Division - - Assignment of Officerg. 


1. For the information of all concerned, the pssignment of officers 
of the Materiel Division is as follows: | a ie 


Assistant 
Technical 
Assistant 
Assistant 


Chief, Bu 


to Chief, Materiel Division Colonel W. F. Yolandt 


Executive 
Executive 
Executive 


lding & Grounds 


Contract Section 


J. Lyon 
F. Fritch 
Gross 


section Lt. Col. 0. G. Trunk 
falter J. Reed 
or Evers Abbey 
Harold 


Engineering Section j E. M. Powers 


Field 


f. Chidlew 
G. C. Jamison 
» C. Moore 
G. Smith 
- W. Timberlake 
Captain C. A. Ross 


Service Section Major L. P. Whitten 


Captain ". T. Hefley 


Materiel Planning Section Lt. Col. J. F. Powell 


Patents Section 


PATENTS 


BUILDING & GROUNDS 

MATERIEL PLANNING 

CHIZ¥ OF DIVISION 

EXECUTIVE, (Master File Copy) 


Major J. A. Laird 
Major ©. C. Langmead 


Captain E. H. Snodgrass, J.5 


Geo. H. Brett 
Brig. General, Air Corps 
Chief, Materiel Division 
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MURANDUM for Dr. Meade 


SasGTs Conference of July 2, i940 


le Following is a summery of the sroceedi | t seeting 
vae Conterenes Koos July «, 1940 perticipsted ia by re, rseqte tives 

ray aii «mi the Council of Astiomai lefense, including 

in the aftermmeon in =nich representetives o “ Gavy 


* 


> ; TG +-OD, it ~~ CoD 
census Gist where both “uy < 7 Fejuired the sase codel of 
irereit, the procurement of thet <odel be left to one of the tro exvices, 
ecefaily thot verviee x yh he 2 greater re uiresentc. Lieched, 
warked Exhitdt "4", in a 4 y proceedings of the sorning 
ession. 


de 4 the .fternocn session tne discussion covered largely methods 
2s procuresent and cmtrest temas. Uniivermity ef procedure in the jar and 
iuvy Deportacnts was considered desirable, as far as oregticable. Ths 
verious pointe, perticularly «rite-off for plan: e@pension, upen ~hich 
etiam by the Ireseury Depertwent aul possibly others will prow bly be 
necesrary before definite comciusians can be reeched, vere iscuseed, end 
Colenel Volzadt end Major Shaw «re to attend « conference «t the office 


of the Commissiousr of Isternal Newemue on that subject this date. Sttached, 


wirked Exhibit "B®, ie 4 summery of tne points covered in the «fterncen 
session of July 2, 1940. 


MGcitionsl coples of notes of the afternoon conferanee, wit 
* asmes of taose present, «re attached aarced Exhibite "C* and "p*, 
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PAESESTs Dr. George Meade 
veneral Araold 
Colonel Eenol 
Lt. ol. Kenney 
tein Ereus 
Peul Johneon 
rickht 


Table I, Army Airfras< 
itnout chenuge? 


choles proprsas 
Boeing B~17 
Consolicaved 
enerel Arnold - Is it reasonedl 
with terice the burdex of Bueiug! 


» Wright - The floor space ex aus 
expansion re uired eres 


Piger Svece pereuppe) 
Soeing 2.8 5 
Cons lidated 4el Tod 


7- %T. P. Wight — Recommends increase load on Sowing from 546 
to et least 600 to e walise load om Seeing & Concolideted. 


SAMA "A" (Pre, ared by Maj. Langaced) 
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Tat 
jeneral Arnold - There are «t least 150 heavy combers 


headed for reserve. 


Kenney ~ Com we tace Gelivery cf tne lest Ww 
ei Jume 1¥42- 


P 
senerai Arnold - Yes. (Yo the above (use tion.) 
the seviseed schedule interfere «ith 
swusdrons (46 + Suu ‘or Consolidat wd) » 


+ 


wt suave 450 heav, OGoaberr de.iveres by 
Fepruary 25, lide 


Dre Ucede - I 


over the OUnere 


there any techies] cwant<¢« 


tole “chals -— Yes. -ne B-4 is & 
en, Arnolc - 1 et eS oicen 


etily an une usi cletricution o: 


choise - « shoul. get one ty, 


z light Some: Are, econmis 


sonsider A-<O omlye 


Gen. arucld = Consider 4-2) for light bomber and «ray 
Recommaissazce. This iaproves engiue ioed cistribution. 


1S. General arnold - By Merch 1, 174 e mast heve wits the 
orgnnizationcs 


deavy Boabers 442 
dediua Joacer 413 
Light Jomoers 3-9 
Pursuit, l-exngine 1,516 
Pursait, 2-engiue 138 
econmaissance, aray(--Eng-) 169 
Opservation, (l~-eng-) 


Tranaspert 2 
ta GLOLan = 
Tt +.) 3s 


19. Gene Ammold - (Decision co Observation, » & b, l-engine.) 
e do not need 1,429, Z-mgine C & D or Aray necomns iséence 
airplanes like A-20A's, by Aprii l, 1942. We can use 300 
haz and 539 OW52's. 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


IS UNCBASSIFIED 


F-2-45 


Col. Echols - The distribution of businese betweca 
Beli and Republic is reasonably satisiactory. 


T. *. aright ~ Is tue aray buyin U dive combe 
i= secure sane Gumber through the Navy. 


La. aeade ~ Boney «ill mot be available for teo or 
weeks. ‘he AVC will aaxe loen rior t ctusl lacement 
oi orders. 


vGiie aAPuUGia — FO heGe two groupe Of dive Lombers - say 
Aov eirplenes. 100 wili .robebly be enowh. The Navy 
has Options whieh couli provide that oumber. It pears 


reesupable to gst the Army sirplanes om the Navy contract. 
x. Meade - Does th mai Pp bombers ete; 

em. row - 80s ad 3 

avy com Wwact. uowract taiz 


mbers to make the totel 999. 


ie to Srignt -— Locaheed geeus t be 


wee “OE avaeneed Sraenéporte ve used? 


VOie 2008015 - ine Huagton bomber anc Lockheed tr ails por’. 


O2€ ROL GESLUL 20 GAD PFURTEses 


Gen. Arnold - Let Loccheed expand to do subecnirceting on 
Hougias Wanseporte. 


On. ATUBLE -— Use LI VGCerVe Lion & 


40S8tiC .uanuity i: he program, 
wee .5uSlc ~- -@ Should ecese nt f=4. r_ieses vithout 
deakprool tence untill sepubiic 4 Tredetign thei: 


te incluce trea. 


Col. itchols - celiet weate ue w ra3 5 rvs) 
wntil he can get the P4738 engiceered and in production. 


Dr. Meade - Is the Pedy & prowen <ir,lane? 


Col. Echols = Sewsral of our airplanes ore not proven. 
The P-)7 is one of then. e are liying a P-}) at ‘right 
Field. The P=3d, 3-24 and 5-25 are aot proven. 


T. Fe Bright - Shoulda Douglas stop development on 4~augine 
Wwansports, D0—4 and UC-5, saad freeze commercial transporte 
at the DC-3. 
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7~2—40 


Gen. Arnold ~ Ye do mot nesd additional development on 
transports as auch as we do on tectical types. ve can 
uee the DCS, 


T. 2. Wright - Gan the Arny use Douglas trensporte in lieu 
of Ourtiss-"right as Cartier (St. L.) is overloaded. 


Gol. Ee@hole = The O¥<-20 is better for transport of engines 
in the Carribean area. 


Gen. Arnold - We need, by March 1, 1942, only 250 trane- 
perts which can be secured from Douglas. The C¥-20 can 
follow with delivery leter. 


Gen. Arnold + We need two kinds of £ 2-enzine advanced 
trainers - one for training pilote alone, the other for 
training combat crews — the two types will have different 
characteristics. 


Kenney - By October 194] VYultes will be short 1,000 BT-lis 
of meeting our requirenents. 


Col. Sehols - &-975 and 5-965 engines are more critical 
than airplanes. 


br. Seale - Suggeste orders be placed for program “A* 
with funds on hand vith options previded for progras °2*. 


Dr. Meade - How can joint purchasing be accomplished? 
Should not one service deal with each facility for the 
requirements of both services! 


Gen. Arnold - Ve have been doing that. 


Capt. Krause - The service with the lerger requirement 
or the first large requirement should place the order. 


ven. Aynold - For all sajor items, airplanes and encines. 
Propellers aay have to be handled separately. 


Or. Meade - One serviees will deal with ench manufacturer. 
br. Meade - Two methods of expending plants? 


& With Departeent funds. 
Re With BFC loans. 


Should @11 small expansions be Kecomplished with Army 4 Navy 
funds - say up to $250,000. 
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Dr. "eede - Any facility expansion which ls to be an 
iategral part cf an 014 plant must be secomplished with 
company funte. If we are to provide governsent funds 
the pleat additions must be in a separate unit. 


Dr. *eade - HAC is dealing with Treasury and aircraft 
manufacturers to recommend to the Treasury Departzeat 
the items which should be inclu@ed az cost slenents in 
determining srofits under the Vinson-Trazes] Act. 


wr. Meade - Three finaselal situations: 
a- *C loaa for expanbion. 


bh. Company funds for expansion. 
&: “xpeditine charge for expansion (dena 


cneia - xreditia sharess f ot 


for expansion. 


eage - Acceleration charges should be included as 
n item of coet and ast as a separate charge like cost of 
ney construction. 


Sol. Sehole - “mst we ask the manufacturer to defend unit 
costes by breaking down the elements of cost? 


Holland - You suet show the Assistant Secretary of Yar tho 
justification of prices if they sre hicher than old prices. 
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It was the concensus that incorporation in contracts for sir- 
eraft ana accessories of li uidated daz«ge clauses hed proven ex- 
pensive in the pasts tnat provisions of the ordinery contract form 
(article 5, Standard Form Ho. 32) give the Government ccnviderstis 
protection; anc that with the suthority contained in teo recent 
Acts of Congress (Hol. 9622 and #.R. 9850) to require thet priority 
be give: to Government orders, eliainstion of li uidsted damage 
clauses will probably facilitate contracting und reduce cost, with- 
out danger that the Governsent interests will suffer. 


ce pt ASSIS tips * 


me of the vresent bers to uegotiation of amtracte is the 
fear of contractors that the reduced -ereeitages of profit allowed 
uader the Vinson-Tramaell Act, 2s amended, «ill subject conatrectors 
to loss. It was the concensus that if the present wmified systes 
of accomting used by the Army and the Nevy were adopted, with 
possible slight omendsents, and concurred in by the Treasury, the 
clesing of contrects sould would be facilitated. In any event, 
Treasury reguletions should be liberalised, and concurrence by the 
Tar, Mavy and Treesury Deperteents in the elements of cost te be 
ellowed will be necessary, 


Temes of Controcte, 


Present clause on termination of contracts authorised by sAray 
Reguietions «):ears to represent substantially Hevy practice, and 
Ad setisfaetory, with the possible exception cf those cases in which 
plant expansion is involved, The Ju ge Advoeste General hes recently 
approved an addition to this clause for use where the contractors 
aseume the cost of plent expunsion to be charged off against the 
particular contrset. The exact aature of the additional provisien to 
be used, however, in cases where the cost of expansion is to be am 
ortized over a lenger period than covered by ome contract, would heve 
to be decided after the contention of the Treasury cz to the applica- 
tion of H.R. 9622 anc the Executive Order of June 29, 1940 is determined. 
Thie will be discussed st the office of the Commiseioner of Internal 
Revemue this date. 
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Options. 


Short ters options are considered desirshle Gud long term 
options undesirable. The Mavy has followed the Arey form of contract 
in this respect enc it is considered satisfactory. 


Eegelator Clause. 


An esealater clause vill be necessary, and while there are some 
objections te the present Navy clause, wiforzity in this respect is 
considered desirable and Major Holland has agreed to recommen its 
use to the Assistant Secretary of Zar. 


Estents- 


There has always been ea difference of opinion betwee: tne Jar 
ani Havy Departments as to the advisability of securing patent and 
reproduction rights, due, among other things, t« aiiferences in 
policy aa to competition. It wes the concensus thet each service 
could use ite usual procedure and contract terme in this respect 


t autherity to write off aguinst 
tooling and facilities in the 
Gesirable end facilitete contract— 


large amount is involved, the agreenents 

separated as far as possible from contracts for the procurement of 

alrereft end sccessories. Wo definite conclusions in this respect 

ean be aade pending indication of the procedure to be followed by the 
wader Executive Order of Jume 29, 1940, and 

possibly the precedure to be followed by the Reconstruction Finance 

Cor eration. 


-~2e# 


EXHIBIT *B" (Prepared by Maj. F.!. Shas) 
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Colonel Volanit 
Major Folland 
Yajer Sh 


Major 


tracts 


costs 5 to 10%. 


Escalator Clause. Shaw - Air 3 s Navy clause. 
jolland - The OASE objects to Tavy wefers one 

written in the OAS#, This one 
price in materiel - does apply labor cost. 
Sinee the two services are t es g with in- 


naterials 


Volandt - Recommends the use of the cross license agree- 
ment of the aircraft manufacturers association until 
special situations demand special action. 

Shaw - The Air Corps should 
manufacturers permission to f 
tract price to tooling applicabl 


tract and charge it off against th mtr 


conver 


BORTT 6" (prepared by Maj. Langmead) 
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ll. Hollend - Recommends the MD consult with the Treasury 
to determine - 
a. The normal rete of property write off, 
> The ability of a manufacturer to write off mall 
charges against « single contract. 


12. Holland - Recommends that the contract for plent expen- 
sion and purchase of airplanes be considered separately. 
It is recommended that the Treasury be urged to exempt from 
the classification of “special” equipment and facilities as 
definied in paragraph 6 of Executive Order June 29, 1940, 
any equipment eni facilities acquired et a cost not in 
excess of 5 per cent of the contract price providing this 


rule will not be «pplicable where the 5% of contract price 
exceeds $250,000. 
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Dr. Meade 
Colonel Volandt 
Major Shay 
Major Holland 
Major Langmead 
Capt. Kraus 
Capt. Fulton 
Mr. & J. Gorman 


1. Cost Slements 
In Out Indefinite 


entertainment Interest 


(Gorman) Orton and Middleton are in agreement, hence Army and 
Navy joint audits are possible. 


(Kr ) The Treasury is also in agreement. 


2. Pemalties: Not effective 


(Meade) We must insure that the government is properly 
safeguarded. 


(Shaw) The ability of the government to withhold partial 
payments and restrict exports does provide adequate safeguard to its interest. 


3. Termiaation 


(Meade) This is only important where the facility is putting 
up ite own plant capital. 

(Shaw) The Sceing company has agreed to put up « 1.5 million 
addition on a 30,0 million contract, using a termination clause prepared by 
Shaw. The plant is predicated on 100% amortization on the one contract. 

(Meade) We need two standard termination agreements. One to 
cover the BFC lean situation, the other for the situation, where the 
eontracter provides his own capital for plant expansion, The first will 
eover work in process only, The other will cover work in process and plant 
expansion. 

(Meade) asks that Navy review the Army clauses. Also asks 
that Shaw prepare a statement of policy to prosent to the Treasury re amortize- 
tion of 54 of total contract cost over the period of the contract. 


4. Options 
(Meade) The Navy clause is substantially a copy of the sruy 
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5, Eseelator Clause 


(Gorman) Not sufficient date on labor costs or material 
Costs te use the escalator clause to adjust prices. 


(Folland) Aray prefers to sdjust the cost 8 Wage changes 
in the locality of the specific plant. Cannot tie eireraft costs to 
heavy industry indieies. 


(Shaw) The Navy clause persits the substitution of any 
index which is satisfactory to both perties. 


6. Patents 
(Kraus) The Navy does desire to continue to secure reproduc- 
{Zehols) The Army does not desire to secure revroduction 


(Zehols) In negotiated contracts the patent ani recroduetion 
rights do not influence the situstion. 

(Helland) Proposes that the service writing the contract use 
its own patent and reproduction practice, 


7. (Zehols & Holland) “r. Johnson will present to Meede for con- 
sideretion of the Council of National Defense « memo asking that no letter 
be sent to the Amy on the authority to negotiate contracts (refer letter: 
President to Secretary of Navy deted June 29, 1940). 
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(9) wer/epe 


April 6, 1940, 


MEMORANDUM FORs The Chief of Staff, 


SUBJECTs Airplane Procurement, F.Y. 1941 Estimates, 


1. The current Air Corps Fxpansion Program was so drawn as to 
include therein many airplanes which were procured pricr to the out- 
break of the present European war, As a result of our limited ex- 
perience gained from this war, and the improved performance which can 
be obtained from airplanes now available, it must be realized that a 
majority of the airplanes procured prior to the Expansion Program are 
obsolete in point of fact even though they have not reached their 
expected life, Although these airplanes are not suitable as combat 
equipment for our tactical units, they must be continued in use for 
training and miscellaneous uses. The procurement of new models of 
airplanes becomes necessary to make replacements and also to keep 
abreast of developments, This will continue to be true as long as 
the technical advances in the art are such as to render airplanes 
obsolete with each such technical advance. The War Department hes 
recently announced a policy which provides for taking advantage of 
necessary replacements to secure modern aircraft. 


2. Upon the announcement of the new policy concerning sales to 
foreign governments, a careful study was made to determine how many 
airplanes previously recommended for procurement with F.Y. 1941 funds 
could be safely deferred. The results of this study are shown in 
Tab A, which is self-explanatory, It is to be noted that only 
one hundred sixty-six (166) airplanes are now recommended for inclusion 
in the F.Y. 1941 budget instead of the four hundred ninety-six (496) 
originally included. An explanation of the approach to the requirement 
for one hundred sixty-six (166) is shown in Tab A. An explanation of 
cost is shown in Tab B, 


3- The pertinent reasons for procuring these one hundred sixty- 
six (166) airplanes with F.Y, 1941 funds, and an estimate of the cost of 
the required quantity of each type now recommended are as followss 
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&- Heavy Bombardment (6). 
(1) Defense, 


- These six (6) heavy bombardment airplanes will be 
needed for replacement purposes, Only the minima number of 
such airplanes needed to equip tactical units is provided in 
the Expansion Program, There is no allowance for maintenance 
purposes or airplanes absent from units at depots. Although a 
maintenance reserve is needed, no such reserve has been requested 
for this type, the number requested being provided to meet 
replacezent requirements. 


(2) Cost. 


It is estimated that these six (6) heavy bombardment 
airplanes complete will cost two million forty-six thousand four 
hundred eight dollars ($2,046,408), For further details of cost 
see Tab B. 


be Medium Bombardment (66). 
(1) Defenses 


These sixty-six (66) medium bombardment airplanes 
will be necessary to replace expected losses which will result 
through crashes and obsoletion, The Bel0, B-12, and 5-18 types 
of airplanes now included in the Expansion Program are in point 
of fact obsolete at the present time and should be replaced as 
rapidly as funds can be made available for such a purpose, The 
number requested (66) is the minimum necessary = any reduction 
of this number means that tactical units eventually must operate 
without their quota of airplanes, or they must continue to use 
equipment which is hopelessly outclassed, 


(2) Cost. 


It is estimated that these sixty-six (66) medium 
bombardment airplanes will cost $12,690,513 complete. For 
further details of cost see Tab B, 


S- Pursuit, Interceptor (37). 
(1) Defenses 


The procurement of thirty-seven (37) of this type of 
airplane is needed te replace expected losses and to provide re= 
placements for airplanes procured prior to the Expansion Program, 
These older airplanes are not suitable due to the marked improve- 
ments which have been made in performance of newer types of such. 
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The European war hes accelerated improved performance, and this 
can be expected to continue. Hence, the nunber re quested has been 
reduced to a ainimun. 


(2) Cost. 


It is estimated that these thirty-seven (37) pursuit 
interceptors, complete, will cost seven million one hundred twenty 
four thousend nine hundred fourteen dollars (97,194,914). For 
further details of cost see Tab RB. 


4 7. [ 


Transports (6) 
—— 
{1) 


These 

placenent purposes. 
© provided by the 
ch 18 less than t 


bhan the 


Cost. 

it is estimated that these six (6) transport uirplanes 
will cost eight hundred forty-eight thousand six hundred seventy- 
five dollers ($848,675) complete less signal and Ordnance equipment. 


2. Advanced Trainers (37). 


(1) Defense. 


These thirty-seven (27) advance4 trainers ure needed 
to replace expected losses. No reserve of this type of airplane 
was provided for in the Expansion rrograz; hence, replacesents 
for anticipated losses should be procured, as there is no 
type of airplane which can be satisfactorily substituted 
type. The lack of thease airslanes will sean less effici 
flying training with « conse quent increased hazard to flying 
pergonnel. 


(2) Cost. 
It is estimated that thirty-seven (37) advanced 
training airplanes will cost one million four humired eighty-four 


thousand six hunéred Sixty-two (31,484,662) complete less Signal 
and Ordnanee equipsent. 


f£. Amphibians, L/h (14). 
(1) Defense. 


There is a definite and immediate necessity for the 
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procurement of airplanes of this special type for assignment to 
foreign stations. These airplanes are necessary for rescue pur- 
poses in case our land planes are forced down on the high seas, and 
for long range over-water flichts to determine suitable areas for 
lanéplane operetions. The Air Corps has no airplanes of this type. 


(2) Cost. 


It 18 estimated that fourteen (14) long range 
amphibians will cost three million eight hundred ten thousand five 
hundred eighteen dollars (33,810,518) complete less Signel and 
Ordnance equipment. 


4. It is recomended that the War Department resist the effort 
of Congress to reduce the procurenent of revlacenent airplanes in the 
P.Y. 1941 budget below the one hundred sixty-six (166) sirvlanes listed 
in Paragraph 3 above. 


2 Incls. 

Tab A, “Basia for 
?.Y. 194) 
procurement.” 

Tab B, “Cost of 166 
airplanes ,etc." 
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4-6-40 
Aseessories 
Complete 
Airplanes 
(less Ord 
& Sig Acc 
a. 14 Amph. 


b. 6 Trans. 


c. 37 Adv. 
Trainers 


Sub-Total 
(57 Airplanes) 95 ,036 ,59 $ 401,400/¢ 528.4118 177,450 8 6,145,685 3 64,983] $ 321,271 $6,530,109 


2,046,408 


12,690,515 


f. 37 Pur.Int. 7,124,914 


Sub-Total 
(109 Airplanes) 00} $ 1,547,814 } a22,742 kf $547,950] $ 926,931 | $21,861,835 
GRAND TOPAL 
(166 Airplanes) | 1,171,594] $2,262, $612,935] $1,246, $28,201 , 944 
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in Attendance 


Designation 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


OTEE De specia 
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ub-besse 
training 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


ra) 


corrected 
th two 
ed to 22 esc 


chet fo 


ei 
ci 
++ 


e 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


Thursday, September 
————_ 


arn } to 
a 


worker must 
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Minty 


promotion 
for euch of 
to Chicf, 
Depots for 


P 
i 
a 
d 
m 


otion 


OLD Nh @ 
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curriculum in 
chanics’ Help 
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repa 


5.4 
Planning (D 
and Motic 


t ision measure: 
good sdvantags 
will be 


actocwo 
woe Oo 


a 


Paur buildings, cach 
teaching related subjects. 
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experiences 
plate 


, 
use in 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


_THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


hap-hazard metho 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


Exchanze of Materiuls-- 
pcre SN ee ch Tarte tl 


The Depot Traini 


exchanging train 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


1 
T 
+ 
+ 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


irective 


mnonding ( 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 






THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCBASSIFIED 


0 2 ; 
THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


provision has 
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~ 24.000 
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nucleus 
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personnel. 
has 


ana 5 
T 


U.S. owned 


The engine 
the tables 
s 
wasteful both of labour 
ore the inspection department will make 
: ust be cleaned but after cleaning 
e they are hand-painted. Then the 
epartment where approximately 50 per 
The handling of engine Cylinders are piled two 
three high on trucks3 some ar t i cement floors without 
protection whatsoever. Gears are i togeti and wwung on a steel 
wnere they can hit against one ano 
lack of proper engine slings, or failur 
damage to a number of engines. I have 
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RESTRICTED 
HEADQUARTERS 
VIII AIR FORCE SERVICE COMMAND 
aPO 633 
MEMORANDUM) 


NUMBER 65-12 ) 


SUPPLY 


(This Memorandum supersedes Memorandum 65-12, 12 February, 


PROGEMIRE FOR OBTAINING aN 1S 7NG FY 


U.S 


AND SUP! I 7 
‘ TEER Tyan AIQPLAN 


General 

American Air Force Equi; 
British Equipment anc Sunpl 
Emerg@ney Hequisi 

Items Gommon {to 4!. Briuche 
RAF Requisitiozs on US 


i. 


a. Effective 
issuing equipment (except 
This procedur 


demands of either A 


litious manner possible, 
d. Procedure for obtaining and i 


is severed by current liemorandum 65-15, VIII S 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


requisitions for requir 
Corps Items; Station Su 
where appropriate, thence: 
Division VIII AFSC 
Seetion V.) 











ont nt 


instrueti or 


obligation :411 ¢ 
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cquipmont other than that controlled by MPO, «sF=585, 
the requisition :rill bo transcribed to ah MPO/FSS domand form and passed to 
tho MPO/FSS Int. rprotation Section, which will contact the appropriat® RaF /MPC 
eontrolling the oquipment or supplics and advise FSS of availability. The 
Intorprotation Scetion will pass the requisition to tho approprictc RuF/iPO 
and ths proecduro for issue ote, as outlined for uF SPO, waF-536 will then 
bo followsd. 
(3) S i : Pe 

Whon the RaF/UPO conecrned has advised ths FSS of 2 total 
inability, the FSS will oither refcr to tho Procurement Soction, Supply 
Division or roquisition from ths U.S.s. In the letter svant th> Stoek 
Rocord Cards will be marked "Obligated" to th. station ponding «rrivol of 
stocks, Whon stocks arrive tho FSS will instruct th. holding D-pot to 
issuc immodic-tcly. It is cgsontial that ths ruquisitioning wit ¢ kopt 
informod of th. progross of tho roquisition ond of th. probubl. dt. of 
dolivery <s soon ac it is mow, 


3. 


the British and in 
itoms, requisitions by th. U.S.urmy air Fores + 
1, whatovor the roquiroment, cs follos:- 

(1) « srod" Stations, (1.9. St-tions - 
ars situated but which hove not formally boon tx 
U.S./Srit.l, should bo prssentad to th. RF Officer in charge (usuclly 
Station Commander). 

(2) .t "U.S" Stations, (i.c. St«ti 
2 USaaF Unit), tii. Form should be przsonted to the R 
Offie-r,. 

b. On vreesiving = demand from = USu.F Unit, + 
services, the RF Officer will -ndvavour to mt 
supplicd, RF Offic. ho originchkly handled i 


¢. Initicl supplics of tools, groun 
all additional British circr=ft or other 
USudF will bo supplicd :Atheut densnd to th- 
Detziled information rog-urding t 


Division, 
gd. For proesdure for obtaining USF onginus for aircraft rse_ived 
fron tho RF, soo current licmorandum 65-15, VOI FS. 


R 
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RESTRICTED 


¢. If tho Depot cannot supply from stock, substitution, sclvage 
or redistribution, a tolotypo will be sunt to the Ficld Service Suction 
(FSS), Supply Division, as per tho following examplo and will be rup.ated 
to the station concerned: 
U: FSS, SUPPLY DIVISION, HQ VIII «FSC, RPT CO, GOX 
PanDn345-¥=33 16 aPRIL B=24D 41-6732 CLaSS 015 \U.NTITY 
ONE EaCH 0162=32B-5635 CaBLE aSSEMBLY, ELEVaTOR CONTROL. 
SHIP TO STaTION 162 REFERENBE GOX 93, 15 «PRIL «0G. 


g. If the supplics ean be made available by the FSS, a telotyp 
will be sont to tho Dopot holding the supplics <s por the folict: fing cxanplc 
and will be ropoated to the Station concerned: 


TO: CO, BURTONWOOD, RPT CO, GOX 

CSD 3987 17 aPRIL B24D 41-6732 CLaSS O18 SHIP ONL £ 
0102=3285635 CABLE .SSEMBLY, ELéVaTOR CONTROL. 

ST.uTION 162 REFERENCE GOX 93, 15 aPRIL, USE SHIFF Bic ORDER 
43-17 a0G. i’ 


Q. If tho supplics ar: obtaincd by th: FSS from the ! 
Master Provision Officer (MPO) i111 tclotype the appropriate RF 
Maintonanes Unit to make shipment and will repeat tho messago to'the 
Station concerned, referring to the Station's original reqicst numbur. 


f, If tho supplics cannot be rido availablo through MPO/FSS 
souress, tho FSS will notify tho Station concerned 2s to the further 
action being taken toward proouring the supplics, giving 2 2 specific 
reforonce, 


g. If after rcquisition 2 Station or Depot is uble to moct on 
a0G, IOR or URR rcequircncnt by loeal efforts such as rcpsir, substitution 
or salvage, it will immediately notify the Depot or Fiold Service Suction, 
Supply Division, as the easo may be, in order that tho appropriate re= 
quisition may cc cancclled, 


a. In the case of items common to uli branches of the U.S.arny, 
every offort will be made to sceure tho dugirod itoms from samcrican soureos 
in the United Kingdom through the following ehanncls:- 


(1) M,Itoms: In arcas sorvieud with Q.M. iters by advarced 
air Dopots; Unit Supply to Stution Supply to Advanced air Depot to Quarter: 
mastcr, VIII «FSC. In aroas not servi -ed with QVM, itoms by advunecd air 
Depots; Unit Supply to Station Suppiy to £.0.S. Depot, Furniture, offiée 
machincs and special Q.M. requircnente «ill be requisitioned by Stetion 
Supply directly to C,M, VIII «FSC. : 

(2) Medtes ons: Unit Szpply to Station Supply to advanecd 
air Depot to Surgoon, VIII aFS. to Chief Surgeon, SOS thane» to SOG Dopot, 


RESTaL 
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"Quantity ... (nere state type of engine in full) 
engines suitable for .... (here state type of aircraft 
in full) urren 


—————— EE ee 
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¢, Requirements for normal reserve 
a Supply Divisicn, VII! c 
on receipt of advice of the «ictmen 
> aircraft. 
d. Keaquirements to 
wnere replacement enrines are re quires 
serviceable aircraft anc no serviceaol 
unit, the station will sirnal through 
Ufficer to MaP, London, for Dth'"/E, C 
air Uinistry,’ £-3, Harrogate, "Yor 
anc the Combat 
«; Liss instructions wu 
(here state j 
replacements 
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- 


. -(1) Im the event of delivery dein. made to. + 
ment Depot,‘ packing cases ar= to b- clearly addrvssed , 
ioning unit’ anc marxed VIA...16... U...<baffard; or 
VIne.16...MU.. Stafford accorcing to the d:sgree of 
r-quest Equipment so marked is not to be brought on ch 
RiF Equipment Depot out is to be reconsigned immediat 
requisitioning unit. 

(2) The USAAF Depot making the issue will 
own form 1044 (Shipping Ticket), stating thereon th 
refcrenee which will be ahowm in the sifgnal from «i 
copy of the shipping ticket will be encloseq in th 
copy attached to the outside of th. cas. anc on 
post to the requisitioning unit (Stor-s Account 

‘we (3) un receipt. at th. requisitioning unit, 
braught on charze Q the shiprin- tickets 
the accountant Officer will compar- th- 


copy 


ngines «rc 
Thy vIli 
the roqyuisitionin, unit 
3. to requisition from 
reasonibl 
cmvin.s Gis; icd from the USA 358 
he USaAF under d, abov: will d- delivered 
> Station 590. Upon recipt, the F.5.3. 
E-3, and regucst disposition instructiors <ft-r » 
will be notificd ond tn- F.o.3. will cius- dispatch 
with pura. C,. above. 
ald supplics oi  ngines of th 
antia. to tr oF a3 j 
wild tak 
j.Pvic 
on ur; 
14 OY GC 
finistry, D-3, Harrogat 
r.quisitioning unit 
Us4 throuch the F 


Conmand,of Major Gen 


— -yrrtoy nce neu? 
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rk, 


es by deneficiaries 


(1) All our theaters do not have equal capacity to 
"take-over", 


(2) Existing, well-established RAF machinery of 
supply, is working well in the field with adequate trained 
staffs, and would be seriously disturbed by any sudden 
transition, which would probably cause material loss of 


ilian British 


4 
to USAAF with- 
o 


of 


purpose of the 


ne th 





in 
are separa- 
Pp requisi- 
all supplies 
stock control 
service to 


® @ D *s 
ooo 0e80 
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Maj. R. 


Maj. A. T 


Moj. H. D. Butler, OCAC 
e Earl Brooks, OCAC 
» Georges S. Sanders, U.S 


« Woolley, S&éD 


third subject has been incorporated 


Training Dircetive. 
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There follow two lists 
nded be subjected to 
considc 
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wa. we ; 


AFDBS-4-D 
ESB/e ac/ 4,300 
5/3/43 


MEMORANDUM FOR THE COMMANDING GENERAL, ARMY SERVICE FORCES: 


Sub ject: Supply Plan For Troop Carrier Operational 
Training Units. 


1. Reference is made to War Department Memorandus 
io. W70O-17-43, subject, "Supply of Table of Basie Allowances Equip~ 
ment. Furnished by Army Service Forces for Amy Air Forces, Particulariy 
Operational Training Units and Replacement Training Units." - 


2. In accordance with paragraph 9(c) of this memorandua, 
and with the agreement reached with your Headquarters (Colonel Hennin,, 
Colonel Pence and Lt. Colonel Berry) there is forwarded herewith for 
approval a proposed T/A for one Troop Carrier Group being trained at 
first or second phase stations. (Tabs A,b,U,0,5, & F) 


3- It is requested that full 7/E allowances for groups 
entering final phase trainin, be asseubled and shipped, for the groups 
listed, to the stations indicated, by the dates indicated in the 
attached tabulation of this information. (Tab G) 


4. Assemblies for the first two groups entering final 
phase training after this date have been accumulated by the Troop 
Carrier Command. When these groups (375th and 403rd) move to final 
phase stations, their equipment, and the equipment then held by all 
other Troop Carrier Groups not yet in final phase training will be 
frozen at Troop Carrier Command stations to apply against the allow 
ances established in the attached T/A. No requisitions for training 
equijeent will be submitted until station shortages and overages have 
been adjusted within the Troop Carrier Command. 


5. Necessary action has been initiated this date to obtain 
the assignment of an A-5 priority rating for controlled items ef equip- 
ment required for training. Equipment for units entering final phase 
training will be furnished in accordance with priorities already 
assigned these units. 


For the Commanding General, Army Air Forces: 


. a: FUT OAS. 


CaN Fi 
AFDBS-4, Cc. B. STOME, Ill, 
7 Incls. Colonel, Air Corps, 
Tabs A,5&,C, Chief, Supply and Maintenance Eranch, 
D,B,F,& G. Office of Agst. C/AS, i. M. & D. 


- , 
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SPECIAL TASLE GF ALLOWANCES FOR A TROOP CARRIER GROUP 


Section III + Chemica) #erfare Equi-ment 


UNIT T/S ALLOWANCE TRAINING *HASE 


App., Decont., 3 gals. 
Curtain, gasproef, 1 
Kit, HS vapor detector 
Respirator, dust 





a: 
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SPECIAL TABLE OF ALLOWANCES "OR A TROOP CARRIER GROUP 


SECTION IV - ENGINEERING BQUIPSENT 


ITEy T/B ALLOBARCE TRAINING PHASE 


Compass Watch 

Drafting Equip. Bn. 
Electric Lighting fq. 5 XW 
Glass, Reading 4}* ¥/Case 
Pen, Lettering w/Guide 


Plaimeter, Polar, Nickle 
Silver #/Case 


Stereoscope, Mag. Mir. 
W/Bineeular & Case 


Tube, Tin, Map Sorage x39 
Net Canouflage, Cotton 
Sarizp 


22 x 22 feet 
29 = 29 feet 
3 x bh fect 


SAVING 
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SPECIAL TA. . @ ALLOWANCES FOR A THOOP CAR. & GROUP 
SECTION ¥ # MEDICAL BQUIPHENT 


Part I - Individual Equipment 


ITEM UNIT 1/S ALLOWANCE TRAINING PASE 


Brassard, Gereva Convention 6a. 
Kits 
Dental Officer's oa, 
Dental Private's 
Medical Officer's 
Medical NCO'S 
Medical Frivate's 


Packet, First-Aid Parachute 


Blanket 
Chest, MD Ho. 6 
Kits 
First-Aid aeronautic 
First-Aid, motor vehicle 
Litter, Folding 
Physica} Exam. Set 


squadron Aic Station 


SAVING 
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SPSCIAL TABLE OF ALLOPANCES FOR A THOOP CARAIEA GADUP 
SBCTION YI = ORDNANCE KQUIPNENT 
Part i 

Tew UNIT 1/8 ALLOWANCE 

Binecular, 43 3 

Carbine, Cal. .30, 75 

Gun, Submachine Cal. .45 267 

Folster, M916 

Rolater, pistols, cal. .h5 295 

<istel, ato, cal. .k5 352 


Pistol, pyrotechnic, #2 or 
ue 52 


Part Ill + Setor Transport fquipsent 
a. Vehicles 


b. Stancard Tools and Equipment 
Ax, single bit, k 1d. ea. 2 0 
Cabinet, spare parts type 1 ea. u i) 
Rope, tow, 1" diam. 20° long ea, 5 t) 


Shovel, D-handled, round 
point ea. 


Tool Set (Comp.w/teds) get 


Pieneer tquip. soter veh. 
set fl 


set 
Unit eq., 2nd ech., set #2 set 
Set #7 set 
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SPECIAL TABLE OF ALLOWANCES FOR A THOO? CARMIER GROUP 


SECTIOR VII = QUARTEAWASTER SQ0I PRINT 


Itty UNIT t/t ALLOVARCE TRAINIMG PHASE 


Az, handled, standard grade 
weight, 4 lbs. 20 


Bags 
Canvas, water sterilizing 
u/cover and hangar 


Crow, pinch point, 1)" x 60 ea. 
Wrecking, type D gooseneck 
3/u* x ab inches ea. 


Bucket: 
Galvanized, heavy weight 
w/o lip ih at. 
“anvas, water, 18 qt. 


Can, Corrugated, galvanized, 
«/cover: 
2? galilea 
gallon 
2h gallica 
32 gallon 


Case: 
Canvas, dispatch 
Heb, 30 rd, sagezine, sub- 


Chest, fiber, 19 3, 
x19 pet ge “ 


Cleek, Alara 
Container, water 5 callon 
Cot, folding canvas 
Desk, ficld, eapty, fiber 
hea/quarters 
» inflemmable liquid 

yan Benen steel 5 cal. 
——: fire ct & qt. 
pressure type 


Pile, paper arch, w/o intez 
and cover 


Flag: 
Guiden (bunting ) 
° service 
coup.w/oands, silver case 
& staff 
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SPECIAL TABLE OF ALLOWANCES FOR & TROOP CARAIER GROUP 


SECTION VI 


UWI? 


ea, 
silk, Amy Air forees ea. 


Fly, tent, well, lerge, 
comp. w/eins and poles 


JUARTERWASTER -QUIPYENT 


t/t ALLOPARCE 


Pt 
1 


TRAINING PHASE 


SAVINO 


Glasses, sun, »/caze 


Geggles 


Hatenet, broad or bench, 
width of cutting edge 53" 


Keadnet, nosqaite 


Heater, water for range, ¥ 
1937 


Outfit, Officers uses 
Panling: 
Canvas, large 
Canvas, small 
Perforater, tve hele 


Pick, handled, railrosd, 
6 to 7 1b. ea. 


Rake, garden, steel 1, teeth sa. 
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SPECTAL TASLE OF ALLOWARCES "OR A TROOP CASHIER CROUF 


SECTION VII = QUARTERMASTER ECUIMENT 


ITEK t/E ALLOWANCE TRAINING PHASE 


Range, field, "1937, 
comp. «/equipment: 


Safe, field, wey lock 
Seal, official 
Shear, office, bankers 


Saw, crosscut, type L 2 san, 
© #t 


Sereen, latrines 
Sheatos, sachete, i8* blade 
W942 
Shovel, *i* handle, rd point 
Ho. 2 
Shovel, general purpose rd. 


point He. 2 


Sledge, blacksmith, double 
face 8 ib. 


Sling, colar web, 


Stencil outfit, camp. «/figures 
and letters 1/2 x 1 inch ea. 


Stene, sharpening 6x2x]" ea, 


Stove, cocking, gasoline 2 
burner 


Stove, tent, complete 
Table, caup, folding 
Teat: 
Command Pest, comp. w/pins 


aud poles ea. 
Squad MW 19h2, coup. w/pins 


®all. comp. 
as ate wa. 


Tool set, comp. «/tools 
carpenters 


Tube, flexible nossle far 
refillable gasoline drums 
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SPRCIAL TABLE °F 


iviLi 


Typewriter: 
Non-portable, 1k inch. 
arria 


s 
¥on--ortable, 21 inch, 
carr 
Non-vortable, 27 inth. 
e ge 
Portable w/carrying case 


*histle, thunderer 
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SPECIAL TABLE OF ALLOWANCES TOR A TROOP CARRIER GROUP 


SECTION VIII ~ SIGHAL EQUIPYRIT 


Itsy i T/E ALLOWANCE TRAINING PHASE 
Antenna, A=-58 

Axle, RL-27-A 

Chest, 30-5 

Converter, M209 

Flashlight, Ti-122-a 

Frequency Meter Set SCR-211 

Headset, BS 38 

Headset, HS 33 

Holder, M-167-A 


Key, J-36 


Knife, LO-1i-8 
Loudspeaker, LS-3 
Maintenances Equip. ME-7 


Power Unit, PE-75 


Reel Unit, aL-31 
Stamp, m-181 


Stationary Set: 
STY-1-8 
SY-2-8 
SI-}-8 


Switeh beard 8D-50 


Telegraph Printer iquipsent: 
Printer Set EE~97 
Perforator Set 10-23 
Reperforater Set, TC-25 


AVING 


6 
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SPECIAL TABLE OF ALLOZANCES FOR A TROOP CARRIER OROUP 


SECTION VIII = SIGNAL EQUIPHENT 


ITEX UniT T/e ALLOWANCE TRAINING FHASE 


Telegraph Set, TO=5A ea. 8 u 
Telephone, ZE-8-a ea. 120 2h 
Telephene, central of fice 

Set T0-12 ea, L 


Terminal Strio, Ti-16h ea, 


Test Set: 


Tool Equipment TE 33 
Tool Equipment TE~-5O 
Typesriter, “c-88 
Fires 
@110 on reels, DR-) 
W110 cn reels, UR-5 


Grench Equirment, TE-9 
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Deadline for Deli- 
inal chase Ste tion xarx of Aseemb) ies 
ner Ficld, Ft. Wayne, Indians daly 15, 1943 
° sd ° ° . anguet 15, 1943 
Geptesber 15, 1943 
Cetober 15, 1943 
fovexber 15, 1943 
Hovenber 15, 1943 


Sarrier Oreur 
* . 
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\S1Ald atTzeng 


RBS/SUP 401 (Supply Syvtex) 
SWI Ts Revised Automatic Supply Syste, Table II 
Ist Ind. 


Sar Depertment, Headquarters, Army Air Forees, Washincton, D. C. 
ay 1 7 ee TOs The Comanding General, Narthuest African Air Forces, 
APO 650, U.S. army. 


1. A eopy of the report on Combat Supply Tables Conference with 
qversesas represen’ atives is attached far your inferm<ion. 


26 Bo chenge in susplies te Narth African Theater will be sude 


pemiing the outeoma of « service test of Teble II packeups coe recomoenied 


né D3. 


by Combat Supply Tables Conference members in paragraphs 01, D2, 


For the Comuinding General, Army Air Foress: 


Hie Be PUREDICT 
it. Colonel, Air Corps 
Chief, DMetribuetion Section 
Offiee of -he asst. C/al, ie He % De 
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a; 
WAR DEPARTMENT se 
Army Service Forces 
Office of the Adjutant General / 7, 
Washington oe F B/ 


May 22, 1943. 


MEMOPANDUM FOR: Chief of the Chemical Warfare Service. 
Chie? of Mngineers. 
Chief of Ordnance. 
Quartermaster General. 
Chie? Signal Officer, 
Surgeon Gensral. 
Commanding Generel, Tank Automotive Center. 


Subject: Supply plen for Army Air Forces fighter operational 
training units. 


1. Reference is made to Memorandum No. W700-17-43, this office, 
Merch 26, 1943, subject, "Supply of Tables of Basic Allowances Equipment 
Furnished by Army Service Forces for Army Air Forces, Particularly Operat- 
ional Training Units and Replacement Training Unite.” 


2. All Table of Basic Allowances equipment, except individual equip- 
ment and items furnished as bulk credite to the Army Air Forces, will be 
provided in accordance with the schedule indicated: 


Date of arrival at 
Unit Final phase station final phase station 


368th Fighter Group Richmond Army Air Aug. 1 
Bese, Va. 


370th Fighter Group Westover Field, Sept. 1 
Chicopee Falls, Mass. 


37list Fighter Group Richnond Army Air Sept. 15 
Base, Va. 


3734 Fighter Group Westover Field, 
Chicopee Falls, Mass.Oct. 16 


3- &- Equipment for each group will include organizational equip- 
ment, except vehicles, for one fighter group heedauerters (1/0 1-12, July 1, 
19k2, amended by Change No. 1, Feb. 10, 1943,) and three fichter squadrons 
(T/O 1-27, July 1, 1942, amended by Changes No.1, ®ox 23, i942, and Changes 
Ho. 2, Jan, 25, 1943). T/BA 1, July 1, 194¢, amerded by Chenges Ho. 1, 
September 25, 19/2; Changes No. 2, January 8, 1943; and Changes No. 3, 
February 11, 1943, will apply. , pe 

x We Z 3Y 


24-30759 3 S BS MALE AEST 


. wh re Sd 
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be. Organizational equipment will not be furpished these mits until 
arrival at the final phase station. 

c. Chiefs of technicel services will start at once to accumilate 
equipment at depots and will ship essembled equipment to final phase station 
so as to arrive not later than 10 days prior to date of scheduled arrival 
of unit. Controlled items will be eccumulated in accordance with the 
established priority of the unit. 

ad. Equipment accumulated and held in depots for these units will be 
reported as obligated stock, 


4, Chiefs of technical services will report to the Commanding General, 
‘ Headquarters Army Air Forces, Attention, Assistant Chief of Air Staff, 
Materiel, Maintenance, and Distribution, 15 days prior to scheduled dates 
shown in paragraph 2, a list of items which cannot be furnished the final 
phase station by the date of arrival of the mit, An information copy of 
this report will be eert to the Commanding General, Headquarters, Aruy 
Service Forces, Attention, Stock Control Division. 


(SPX 400.34 (5-19-43 )0B-P-SPDDL-MP-H) 


By command of Lieutenant General SOMERVELL: 


iA 
A K Dis 
EH, B. LEWIS, 
Brigadier General, 
Adjutant General, 


24 -30759 
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F "AR DEPARTMENT - ARMY AIR FORCE’ 
‘ Office, Asst. Chit. of Air Staff, Materiel, Maintenunce, and Distribution 


DBS/S&M Ol 
(one Inter-Desk Memorandun 


TO: Colonel Moreland, Executive Supply & Maintenance Branch, +. 3 November 19),3 


AFDR 
SUBJECT:___Army Supply Program. FoR/pg - 64:35 


1, Reference paragraph 1 of IDM dated 2 November 1913 from Colonel Rose 
regarding the Army Supply Program, a directive was forwarded to the Air Service 
Command by Radio #198, 2 November, pertaining to the preparation of the Army 
Supply Program prepared by this Section (Colonel Lehr) and forwarded after proper 
coordination with Colonel Dellinger's office, Ceneral Whitten's office and 
the Control Office, WMED to General Meyers for signature, This directive required 
that the completed Army Supply Program as prepared by the Air Service Command be 
in this Headquarters prior to January 15, 194k providing all requirerents outlined 
therein could be met, The Air Service Command was to inform this Headquarters 
if a delay would be necessary in order to meet these requirements, In this 
connection a memorandum for the Assistant Chief of Staff, G-l regarding an 
extension in time for the publication of Section II from 1 February to about 
15 March was prepared and signed by General Meyers, copy of which is attached 
for reference, 


FORREST O. RIESKE, 
Captain, Air Corps, 
Chief, Scheduling Unit. 


2 Attachments: 
#1 IDM from Col, Rose +1 A a \s 
#2 Copy of Meno to G-l—~ Wy it av’ 


eo RA ENE /ACT 


v 


Fron 
om 


' GILL NOT USED OUTSIDE THE aG/aS, EH. Me. 2 D, 


M,i.D.-11l1#a 
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DB S/d HOlents) 


Colonel Moreland, Executive Supply & Maintenance 
Army Supply Program, 
J Psy e 


1. Reference paragraph 1 of IDM dated 2 November 1913 fro 
regarding the Army Supply Program, a directive was forwarded t 
Command by Radio #198, 2 November, pertaining to the rreparation of 1 Army 
Supply Program prepared by this Section (Colonel Lehr) and forwarded er proper 
coordination with Colonel Dellinger's office, General Whitten's office and 
the Control Office, PULD to General Meyers for signature, This directive required 
that the completed Army Supply Program as prepared by the Air Service Command be 

this Headquarters prior to January 15, 19: providing all requirements outlined 
herein could be met, The Air Service Command was to inform this Headquarters 

a delay would be necessary in order to meet these requirements, In this 

ection a memorandum for the Assistant Chief of Staff, Gel regarding an 

in time for the publication of ‘Sectior II 


a 
9 


P tion of ct II from 1 *ebruary to about 
rch was prepared and signed by Gener Meyers, copy of which is attached 


FORRE 
antain, 

Chief, 

2 Attachments: 


#1 IDM from Col. Hose 
#2 Copy of Memo to G=); 
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WAR DEPARTMENT - ARMY AIR FORCES 
Office, Asst. Chie of Air Steff, Materiel, Mainter e, and Distribution 


Inter—Desk Memorandum 


TO: Supply & Weintenance Branch Dete 2 Nov 1943 _ 


Attn: Col. Moreland EPR/fjw/5866/DBS-1 
SUBJECT: 


1. Although you were at the staff meeting yesterday, I wonder if 
you noticed remark of Colonel Dyson concerning the Army Supply Progran. 
It appeared to me at the time that the Control Office is taking over this 
function of ours, At the staff meeting this morning, General Meyers 
announced that he had signed the Army Air Forces Supply Program, as pre- 
pared by Colonel Dyson. Can't help but be curious as to who does what, 
Will you look into this situation? You remember General Meyers stated that 
we must have the Aray Supply Program in prior to 1 February 1944, and my 
discussions with Colonel Lehr indicated that WDG-4 had concurred in our 
deferment of this program until 1 February 194. 


2. Have you received any information ebout the additional staging 
areas contemplated at Tuscon, Blythe, and Sacramento? ASC say they have no 
additional equipment, etce., for storage in these places. The TD-24 snow-plow 
procured by the Air Forces at the present time (as mentioned by General 
McMullen) is there, Any reason why we shouldn't procure this aninal, 
rather than turn it over to the Ordnance? 


cere 
ELMER P. ROSE, 
Colonel, Air Corps, 
Executive, 


Fres 
THIS FORM WILL NOT BE USED OUTSIDE THE AC/AS, M. HM. & D. 


MsM.D.#111 





hs 
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DES Sea ABhnts ) 


Colonel Moreland, Executive Supply & Maintenance Branch 3 November 1943 
Aray Supply Program. 


from 

regarding the Army Supply Program, a directive was forwarded to the 

Command by Radio #198, 2 November, pertaining to the creparation of the 

Supply Program prepared by this Section (Colonel Lehr) and forwarded after proper 
coordination with Colonel Dellinger's office, General Whitten's office and 

the Control Office, MWZD to General Meyers for signature. This directive required 
that the completed Army Supply Program as prepared by the Air Service Command be 
in this Headquarters prior to January 15, 19: providing all requiresents outlined 
therein could be met. The Air Service Command was to inform this Headquarters 


these requirements. In this 
mnection a memorandum for the Assistant Chief of Staff, Gel regarding an 
nsion in time for the publication of 5 


arch was prepared and signed by ¢ 


1. eference paragraph 1 of IDM dated 2 November 19 


3 
195 


1 Febru to 


RSet 
I KE, 
captain, Air Corps, 


Chief, Seheduling Unit, 


TORHEST 9. R 


RT 
is e 


2 Attachments: 
#1 IDM from Col. Hose 
#2 Copy of Memo to O-!; 
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Date 2 Nov 1943 


aida Papa a ton 
EPR/fjw/5866/D3S-1 


Although you were at 
remark of Colonel Dyson 
to me at the time that the 
functi ours. At the staff meeting 
announced that he had signed the Army 
el Dy Can*t help 
look into this situation? 


n 
Lehr indicated 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


IS UNCBASSIFIED 


WIT 7 2 
FILE UNDER NO. O20 (Gurnelon 7 
INDEX SHEET 


SYNOPSIS 


Att? , 2 , af Ar eit i “Zz 


oS +s 


t ee A férrehe Cael Ar A224_a_¢ 


4 


Re22e4 Cen 


a oy ia a Lt ys C2 < a es elaaZzzp 
“ fi. : 
Attlee — pee ae 4 ALL p27 ¢ Z os 
fo 


Ang Seek. ~Bapagile 


DOCUMENT FILED UNDER No. 233 (Gunafe * Le oO ) 
- C a oe 


Ixstructions.—Under ‘Synopsis’ f entry - »wing date of communication and 
from wl ceived and synopsis suffi te tify tl tpers. When these ir aie heets 
: 1s le r € 
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} 


- WAR DEPARTHENT - Po FURCES 


Office, asst. Chief Alr Stelf, MatePicl, Neinten: +, am Listribution 


Inter-besk siemorandum 


2.5 
10:__Colonel Benner py 


SUBJECT: ___ Tal 38-4,03° 


i. Mote that our stuif is exemptea. 
2. ihe army has a Station Supply Manual now. 


3. G-4 anc the air inspector undoubtedly will want to kicw where is 
cur counterpart. je have the coumterpart now in about 500 to 700 aAF and 
ASC and control Depot Kegulations. 


he Coujd campile a similar manual with assistance in about 2 months, 
freeze it ana greatly assist the boys in the field by giving them one compact, 
is clear, concise, easily understandable supply wanual rather than the heter- 
> ¢ ogeneous conglomerate, 5-foot Ellict Hook Shelf that the Station Supply now 
~~ Pi ?mast maintain while the Air Inspector scans the surface vainly trying to 
ou f inferce the various and sundry regulations which are now descending on him 
¥ 3 like the Johnstown flood. 


} of Npo eer, 
2 ts Bee WILL wd BE A oe scj48; We ee eb aH 
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; 


AF UB>-i- G 
AEB/eac/3187 
#7, 26/44, 
aaa) 
oR 
Gar vepartment “anual Ti 53-403 "Station 
revision of ASF Sanual 103. 


uppiy Procedure" 


vonmmanding Generel, 
AAF Tactical Center, 
Orlando, Florida 


ASF #anual 403 "Station Supply ‘recedure" has been ca pletely 


revised in order that this manual may be applicable in its entirety for 
P installations within continental United states. it will shortly be 


published as “«) Technical Manual, title as above. 

26 The above mentioned sanual is to bs used as a statior supply 
guide for the receipt, e end issue of ASF items at all stations 
except for those item sler Vorps procuresent enumerated in the 


face to the manual. 

3 The copies of the manual, together with the applicable forms 
required can be obtained upon requisition to the various Publication 
Vistrivution branches as outlined in AAF Regulation 


y command of General AANOLD: 


it, vOlonei, air Corps, 
Executive, Supply & Maintenance Branch 


Uffice of Asst. ©, . de 
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AFDBS~4-G 
Beesley /eac/3187 


O/ 10/4 


oncurrence in ‘roposec ‘anual | 
tation cuppiy ‘recedure. 


is ja accoréance with the anderstanding re-ched at « wHelsng 
in tae Cifice of the ar Jepartaeent ral .teff, G-i, 2 Vareh 139i 
my 2ervics forces, the Ara «ir /¢ G the aray Ground 
have ecilaborated in preparing the draft a! opeused Manual 
tation -upply ‘recedure. 


; 


+ POvice if A GSOLTELLECS System ¢ ' purcenese oi 
may cervice force ilems (As/ é+ is-774 will extend this icesl purchase 
precedure tc include AA¥ aaterie. ani supplies,. 


s- necuce tc an absolute ainieus the number of copies of 
recuisitions, lesue slips, turn-in slips, etc., sow reuired for the re- 
ceoipt, issue a turtm-in of allitary property. 


Jisinete the nuserces voucher registers now required. 


s- authorize the use cf the issue slip as « semcrandum 
receipt sherever it is precticable to dco so. 


{. Climinate the necessity for initiating reports of sur 
vey wherein the soney value is iess thar 10.00, except ere intent to 
defraud the goverment is apparent. 


a Agopt a procedure for  »repestia r Simasteneous postin 
for si. vouchers. 


h. vhannel all requests for unsuthcrized items to the 
commanding General, ireg sir forees prior te forwardl » the amy ervice 
forces for sevion. 
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vathorise the eansolidation 


ss 
= 


e directed oy the vommandin. General, ama Air 


athorize the establianxem 


i- weiucea from the precedurss of 
technical materiel and supplies procured by the 
+e z 
Suppiy channels, 


tas issuance of 
certain 
stevlecent 


leer con 


B. rovide for the «xclusior 
all Arey ervice Force itexs procured by 
stored ant issued thru Air -ervice 
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AFDBS-4-G 
EBeesle,y /eac/3157 


0/40/44 


MEMORANDUM FOR GENERAL GaTSS: 
Subject: Concurrence in Proposed Manual TH 33-403, 
Station Supply Precedure. 


de In accordance with the understanding reached at a meting 
beld in the Office of the ‘ar Departaent General Steff, G-4, 2 March 13944, 
the Army Service Forces, the Army Air forces, and the Amy Ground Forces 
have collaborated in preparing the draft of the proposed Manual TH 38-403, 
Station Supply Procedure. 


The proposed manual, if approved by the Chief of 
& unifcrs 


Forces for the 1: Li rage anc issue of 


anc supplies. 


b. Provide for a centralized system of local purchase of 
Amy Service ‘orce items (asF Reg. 15-97A will extend this local purchase 
procedure to include AAF materiel ami supplies). 


cs. Reduce to an absolute minimum thse number of copies of 
recuisitions, issue slips, turn-in slips, etc., now recuired for the re- 
ceipt, issue ad turn-in of military property. 


a. Eliminate the numerous voucher registers now required. 


S- Authorize the use of the issue slip as 2 memorandum 
receipt wherever it is practicable to do sc. 


f. Eliminate the necessity for initiating reports of sur 
vey wherein the money value is less than $10.00, except where intent to 
defraud the government is apparent. 


g- Adopt a procedure for preposting or simltaneous posting 
for all vouchers. 


kh. Channel all requests for unauthorized items to the 
Commanding General, Army Air Forces prior to forwarding to the Army Service 
Forces for action. 
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gen. Gates, subj: ‘Concurrence in Proposed Manual TH 33-403, 
Station Supply Procedure". 


i. Authorize consolidation of all stock record cards 


the 
v 
as directed by the Commandin. Ceneral, Amy Air Forees, 


wuthorize the establishment ae directed of sedel 


Ke sstablish 4 uniform system of inventorying (cloeed or 
wetrods, and adjustment of balances). 


i. Exclude from the procedures of this Maiual all AAF 
technical materiel and supplies procured by the AaF or issued through 
AF supply channels, 


m. Authorize the issuance of individual items of scuip- 
nent to all military personnel under certain conditions and place the res- 
pensibility for stat mt of charges to the officers’ pay vouchers upon 

individual officer concerned. 


for the exclusion from the procedures of the 
orce items procured by the Army Service 
orces but stored and issued thru Air Service Command depots. 
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HEADQUARTERS ARMY AIR FORCES 


ROUTING AND RECORD SHEET 
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.CTI oO 


"PUT IT IN WRITING” 


HEADQUARTERS ARMY AIR FORCES 
SUPPLY AND SERVICES DIVISION 
SUPPLY AND MAINTENANCE BRANCH 


INTER-OFFICE MEMORANDUM No. - 
1ON Copy - FROM TECH. AND ADMIN. ADVISO! 


to: Uod Free elatloate 
__CHIEF OF BRANCH DISTRIBUTION SECTION 
___ EXECUTIVE — MAINTENANCE SECTION 
___ ASST. EXECUTIVE ____ MARINE SECTION 
___ REQUIREMENTS SECTION OVERSEAS SECTION 
_ OFFICE SERVICES SECTION 








Oe eis 


LL tugefariy D tds 






































FOLLOW-UP DATE SIGNATURE 


REPLY REQUIRED BY FOLLOW-UP DATE. UNLESS HOWE INDICATED. USE REVERSE SIDE FOR REPLY. 


© 7278-76 PRIBTED OF UNG STANDARD RTSlETER co. Sar tom 1. Guo be 8 


ACTION COPY 


woe tte 
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HEADQU” “ERS ARMY AIR FORCES 


ROUTING AND RECORD SHEET 


SUBJECT? Revision of ASF Mammal 403, Station Supply Procedures. 


TO: Management Control, Organisational Planning DATE 20 May 1944 


a 1s, wae oes COMMENT NO.2 Cont'd 


Air Quartermaster 
Air Chemical 
Air Ordnance 
Air Surgeon - 


The Air Surgeon was under orders for a field trip and was advised that the 
applicable portians of the proposed manual will again be coordinated with his 
office upon the return of Colonel ledfors. The applicable portions were not 
coordinated with the Air Communications Equipment Office as reference was made 
in the proposed manual, Station Supply Procedures to 7.M. 38 4220 covering the 
method of requisitioning signal items. The special advisors concarred without 
exception to the forward of the manual which outlines the basic procedures, 

the remaining of the manual is detail procedures of these basic policies. It 
was felt that these detail policies should be as prescribed by the representatives 
of the Air Porces (It. Colonel McKerley and Major Mclean), since the Air Forces 
would be the elements affected. The property auditing phrasing of the proposed 
manual was established in conference with: 


Fiscal Director (Colonel Forbes) 
Major McClure, Air Finance Office 
Major Myers, Special Advisor to Colonel Forbes in AAF 


6. Wo coordination was obtained of the Transportation Division since the 
manual is at station level only and incoming and cutgoing shipments are processed 
by the local Transportation Officer. 


7. Part II, lecal purchases wes inserted without exception as submitted 
by the Procurement Division (Major Ahlf) and the Budget and Fiscal Officer, 
Headquarters, Army Air Forces, (Major McGovern). 


6. Accordingly, the final draft of the manual has not been coordinated 
except as noted below and is forwarded herewith recommending approval. 


L. P. WHITTEN 

Brig. General, U.S. Army 

Ghief, Air Services Division 

CONCURRENCE: g 4 

Air Surgeon J0M%i7) Lux Lol 
Sra Air Porce(iew C/%. £4. //) Ged €.1.C 
4th Air Fords 272 . LPT AP 7) 
Procurement Div 54.0906 Cet. COs 
Budget & Fiscal / 


Aw Ord. 


(Cp een 


<< 


Pr el 3-1109 A.F. 


0 
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gr 
- Ae EB. Beesley/crs/3187 
7} June 1944 
DBS/S6M 300.7 (PC Th 38-403) 


Subject: Concurrence in the attached draft of proposed manual 
TM 36-403, Station Supply Procedure. 


ist Ind. 
HQ Army Air Forces, Washington 25, D. C. 
To: Commanding General, Army Ground Forces. 


Coneour. 


Yor the Commanding General, Army Air Forsest 
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MEMORANDUM POR THE DEPUTY CHIEF OF STAFF, WAR DEPARTMENT GENSBAL STAFF. 
Attention: G-—< (Thru Commending General, Aray Air 
Forces and Commending General, Aray 
Ground Forces.) 


Subject: Comcurrence in the attached draft of 
proposed menual TM 36-403, Stetion 
Supply Procedure. 


1. In socordance with the understanding reached st « meeting 
held in the Office War Depertment General Staff G-4, 2 March 1944, 
the Army Service Forces, the Army Air Forces, and the Army Ground 
Forces have collaborated in prepering the attached draft of the 
proposed manual Th 38-403, Station Supply Procedure. 


2. It is requested that this manual be #pproved for publi- 
cation es 2 War Department Manuel. 


Tor the Commending General: 


PF, ¥. Su 
pov VW. B. aTYrm 
Kajor General, U.35.A., 
Chief of Staff. 
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al 


MP. Ae ie Soesley/ers/3L87 
16 June 1944 


205/30 HO.7 (7S Bi FOS) 


ubjest: Concurrence in the attached Graft of prenesed sanual 
Th 303, station supply Proeedure. 


ist ind. 
*. wey .ir forves, ‘eshingtan 25, 0. Se 


os Comming General, roy Grou reress. 
OUT. 


Por the Cowauvilny General, aruy ir lorees: 
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ARMY SERVICE FORCES 
OFFICE OF THE COMMANDING GENERAL 
WASHINGTON, D. C. 


14 Jun 1944 


MBMORAIDUM FOR THE DEPUTY CHIEF OF STAFF >» WAR DSPARTMENT GENERAL STAFF. 
attention: G-4 (Thru Commanding General, army air 
Forces and Commanding General, army 
Ground Forces. ) 


Subject: Concurrence in the attached draft of 
proposed manual TM 38-403, Station 
Supply Procedure. 


1. In accordance with the understanding reached at « meeting 
held in the Office War Department General Staff, G4, 2 March 1944, 
The Army Service Forees, the army Air Forces, and the army Ground 
Forees have collaborated in preparing the attached draft of the 
proposed manual TH 38-403, Station Supply Procedure. 


2 It is requested that this manual be approved for publi- 
cation as a War Departaent Manual. 


For the Commanding General: 


/af ¥F. M. Sadth 
F. M. SiTH 
Colonel, General staff Corps, 
asst. to the Chief of Staff, a. 5. F. 


for WW. D. STYm, 
Major General, U.3.A., 
Chief of Staff. 
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AFDBo—4G 
im. Ae Se Beesley/ers/3187 
16 June 1944 


MEMORANDUM FOR GENERAL GATES: 


Subject: Concurrence in Proposed Manual Ti 38-403, 
Station Supply Procedure. 


1. -in accordance with the understanding reached at a meeting held in 
the Office War Department General Staff, G4, 2 March 1944, the army Ser 
vice Forces, the Army Air Forces, and the Army Ground Forces have collab- 
orated in preparing the draft of the proposed Manual Ti 38-403, Station 
Supply Procedure. 


2. The proposed manual, if approved by the Chief of Staff, will: 


&- Provide a wniform procedure throughout the army Air Foress 
for the reesipt, storage and issue of Army Service Forces materiel and sup- 
plies. 


be Provide for a centralized system of local purchase of aray 
service Force items (AAF Reg. 15~97a will extend this local purchase pro- 
cedure to include AAF materiel and supplies). 


&- Reduce to an absolute minimus the number of copies of requi- 
sitions, issue supplies, turn-in supplies, etc., now required for the 
receipt, issue and turn-in of ailitary property. 


. Eliminate the numerous voucher registers now required and 
the use of thn inset chip an 0 mummnten veaclgh waverer 13 io pestie- 
able to do a0. 


g. Eliminate the necessity for initiating reports of survey 
wherein the money value is less thar $10.00, exsept where intent to defraud 
the government is apparent. 


£. Adoption of preposting or simultaneous posting record cards 
of all vouchers. 
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APDB-4G 
Mr. Ae Se Beosle, ers/3187 
16 June 1944 


emo for Gen. Gates, subj: Concurrence in Proposed Manual TH 36-403, 
Station Supply Procedure, continued: 


&- Channel all requests for unauthoriged itens to the Com 
manding General, army Air Forees prior to forwarding to the arnzy 
Service Forces for action. 


R- Authorize the consolidation of all stock record cards as 
directed by the Commanding General, army air Forees. 


i. authorises the establishaent as directed of model stock. 


» Sstablish a anifor= system of inventorying (closed or 
open ware metheds, and adjustment of balances). 


k. Exolude from the procedures of this Manual all A/F 
technical materiel and supplies procured by the AjF or issued through 
AAF supply channels. 


i. Authorize the issuance of individual items of equipesnt 
to all military personnel under certain conditions and prices, the 
responsibility for statement of charges to the officers’ pay vouchers 
upon the individual officer concerned. 


ge Provide for the exslusion from the procedures of the 
mammal of all army Service Fores items procured by the Army Jervice 
Porces but stored and issued through Air service Command depots. 
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APDBOGG 
li. Ae Be Soesley/ers/3187 
16 June 1944 


abject: Concurrenee in Proposed lsnual * 
tation Supply Procedure. 


1. in sesordance with the understanding reached at 
te Gffice war bepertuent General staff, Om, 2 Marsh 2 
Vice rorces, the army .ir Forees, ani the o> : 
rated in prenaring the draft of @ proposed 

iy Procedure. 


2. ‘the proposed samuel, Li! approved by the 


a rovide 4 unifors procedure throughout the arg ry Foress 


for the reesipt, storage and isaue af sray service forees caterial and gu; 
piles. 


Provice for « omtraliged syster of logal purchase of oray 
ervice force items (1.7 Neg. 15=—J77s will extend this loesl parchess pro 
cedure to include ssf material ami supplica). 


g- imduee to af absolute minim the nusber of copies of requi- 
sitions, issue supplies, turnin supplies, etc., now required for the 
receipt, iseue and turn-in of aliitary property. 


» Eliainate the numerous voucher registers now required 
te use the isgus silp as 4 seeorendw receipt wierever Lt 
shie to do @. 


@- Hliminate the neosssity for initiating reports of survey 
wherein ine soney value is less than 610.00, except «here intent to defraud 
the goverugent is apparent. 


£. sdoption of preposting or similtaneaisg posting record cards 
of all vouchers. 
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AFD RAG 
lip. Ae Se Seesle _ors/3187 


16 June 1944 


Goneurrence in Propoded sanusl TH Met}, 


emo iat Gen. Gutes, sub): 
station Jupply Procedure, continued: 


Z- Chenmel 2ll requests for wuthoriged itgus to th 
manding General, .may .ir farees pricr to forwarding to the 
ervice forces for action. 


be «uthorise the consolidation of ali steck recor 
directed oy the Comtemiing General, aray sir Forces. 
is wthorigze the ectablisheent «s directed of sodel sicock. 


(elosed or 


d> Ssteblish a auniforn aystea of inventerying (clos 


open warehouse sethoda, axl adjustaent of balances). 


the provecures of this suatai 
2 


rocuse yy tse 


amluéie fro 

egimical oteriel 4 cupplies 
SEpAy OC MUUICL a, 

items of ¢ 12pt 


As uthorize the issuanee of individual 
the 


to oli ghiitery personcei wxier certain comiitions amd prices, 
responsibility for statement of charges to the officers’ pay vouchers 
apon the individual officer consermed., 

Be Provide for the exciusion frou the procedures af the 
memal of all amy service Pores iteus procured by the «ray vervice 
erees bu® stored and iseved thrawh .ir vervice Cowund depots. 
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24, February 1944 


nc. Si n 
This Command interposes no objection to proposed publication of above manual as a 
technical marmal, provided that it specifically contains a statement similar to 
that contained on page 1 of Ti 38-220, 13 May 43, to read as follows: "This mamal 
is applicable to gall supply services, except Army Air Forces, located at a particu- 
lar station, It contains general information which applies to all supply services, 
except the Army Air Forces for AAF equipment and supplies," This concurrence is 
limited insofar as it concerns posts, camps and stations (bases) under the command 
jurisdiction of the Air Service Command. A subdepot and station AAF supply proced- 
ures manual has been in preparation by this headquarters for some time, and when 
used together with M 403 should be of great assistance to station supply at AAF 
bases, This mamal, because of the nature of AAF equipment, will be more compre- 
hensive and complete than the ASF Manual li 403, 


Representatives from this headquarters have attended conferences held by various 
Service Commands relative to the "New Station Supply Procedure" and have observed 
the plan in actual operation, Subject Marmal provides for a reduction in the 
number of forms used in station supply procedure from 40 to 12 ami the number of 
copies circulated from 120 to 57, Because of this and other benefits, namely the 
savings in time and personnel which are already manifest where the plan is in 
operation, it is recommended that the First Air Force be authorized to place the 
provisions of ASF Manual KM 403 into effect at First Air Force installations. 


It is recommended that ASF Mammal M 403 be republished as a Technical Mamal for 
use at Air Force Stations, Approval is requested to initiate the Station Supply 
Procedure in accordance with ASF Manual M 403 at Air Force Stations within the 
2nd Air Force, 


The procedures outlined in subject manual are generally concurred in by this Head- 
quarters. Officers of this Air Force, who have visited nearby Class Ii installa- 
tions for the purpose of observing these procedures in operation, have been enthu- 
siastic in their favorable reports. This headquarters, though favoring the plan in 
part, would prefer to withhold all action on changing to the new procedures until 
such a time as the Commanding General, Army Air Forces, has issued uniform direc- 
tives covering all phases of the plan peculiar to the Army Air Forces, 


Concur with recommendations made by Army Service Forces that subject Manual be re- 
published as a technical mammal for use at Class I and II ASF installations and at 


“CO 
958 


$.& M FILE (APDBS-*) - ROOM 5D Jo 
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comperable Class III installations of the Army Air Forces, Procedures applicable to 
Class IV supply installations of ASF and similar Class III installations of AAF are 
being developed and published as a "Depot Supply Procedure Mammal," 


It is recommended that Station Supply Procedure as set forth in ASF Mammal H-403, 

be adopted for all stations of the training command with certain modifications which 
have been proven necessary for efficient operation by prolonged study and operations 
in various pilot schools using this procedure, 


It is recommended that a further test be made of this supply procedure over a period 
of time sufficiently long enough to permit a more thorough test. 
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ARMY ALR 


OFFICE, DERECTOR OF | nat LUDO /} “" 


7. 
INTER-DESK } DUI i) # / 
To:.. Brig. Gen. L. 2. Whitten... 


transportation. 


1. In accordance with your instructions to Colonel Morel; nd, 


all key personnel of this Division, both officers and civilians, have 


been called torether and the fact imresced on them that this Division 
must coordinate all matters pertaining to or involving trane>ortation 
us**ers in any way, however smcll, with Lt. Colonel Boudreau. Tis 
matter has been further teken um with Colonel Boudreau and it is t 
lieved that such difficulties that have occurred in the past 


rectified, 


H. 3B. SEXZDICT 


Major, Air Corps 
at<« : - _ 
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SUBJECT: Reorganization of the Budget and Fisc-l Office, Army Air Forces, 


FES 18 i019 


RBS/SUP 9020. (Functions) 
DATE; Jeh. 16, 1943 


0; Budget end fiscal Officer 
FROM: Bese Services COMMENT HO° 2. 
(BBS-4-2)/ FOR: ben/ 6425 
1. In sccordance with the request contained in paragraph two of 


Comment /1, the following information is submitted: 


Feference peregraph 2 a@ -- Forrest 9. #ieske, Centain, Air Corns, 
Maintenence and Supocly “ivision, 
Base Services, Hqs., Army Air Forces. 


Reference oaragraph 2% -- Ho publications of thie neture heve been 
iseued by this -itrectorate. 


k. P. WHITTEN 
Brig. Gen., U. & A. 


AT TNE 


sa TYE (ATL 
g aM PLE 
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Reorganization of the Budget and Fiscal Office, Army Air Forces. 


Director of Sase Services Feb. 5, 1943 


Budget and Fiscal Officer 1 
AWM:DHP:bre :6127 


1. As a result of the reorganization of the Budget and Fiscal Office, 
Army Air Forces, there has been established within the office a new division 
designated the Field Division. Among other duties the Field Division will 
be responsible for the following: 


a. The inspection of field Budget and Fiscal organizations and 
records for compliance with established budget and fiscal 
policies, methods, standards, and procedures and the assist=- 
ing of such organizations in the carrying out of the fiscal 
policies and programs of the Army Air Forces, and in the 
installation and maintenance of budgeting and eccounting 
methods and procedures as developed and prescribed by the 

Budget and Fiscal Officer, Army Air Forces. 


The assisting of the Fiscal Division, Budget and Fiscal 
Office, Army Air Forces, in obtaining reports, schedules, 
and financial data on the status of allotments, commitments, 
obligations, and expenditures pertaining to field units and 
in its appraisal and approval or disapproval of quarterly 
and other periodic and miscellaneous budgetary requests 
from such units. 


2. For record purposes and in order that proper technical supervision 
may be accomplished to the greatest advantage and with the minim of delay, 
it is requested that the following information be furnished this oifice as 
soon as possible: 


The names, rank, organization, and station of all budget and 
fiscal officers assigned to duty in your Headquarters and in the 
headquarters of the lower echelons (Districts, stations, etc.) 
within the Directorate of Base Services. 


Copies of all current and future regulations, circulars, 
letters of instruction, etc., issued by your Headquarters for 
the establishing and guidance of budget and fiscal officers 
throughout the Directorate of Base Services. (Future instruc- 
tions of this nature will be coordinated with this office prior 
to publication.) 


3. Your wholehearted cooperation is solicited in order that the Field 
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(Contimed) 
Reorganigation of the Budget ami Fiscal Office, Army Air Forces. 
Feb. 5, 1943 


Director of Sase Services 
1 


Budget and Fiscal Officer 
AWM:DHP:bre 36127 


rision may prove of mutual benefit to both the Army Air Forces Jirectorate 


Base Services and this office. 


A. 4. MARTENSTETN, 
Colonel, Air Corps. 
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SUBJECT: Reorganization of the Buiget and Fiscal Office, army Air Forces. 


70: Director of Base Services DATE; Feb. 5, 1942 


COMMENT NO. 1. 


FROM: Budget and Fiscal Officer AMM: DHP; bro:6127 

1. As © result of the reorganization of the Budget ani Fiscal Office, 
Army Air Forces, there has been established within the office « new division 
designeted the Pield Division. Among other duties the Field Division will 
be responsible for the following: 


a. The inspection of field Buiget ani Fiscel organizations and 
records for compliance with established buiget and fiscel 
policies, metho s, standards, and procedures and the essict- 
ing of such organizations in the carrying out of the fiscal 
nolictes and programs of the Army Air Forcesr, end in the 
inetclletion end maintenance of budgeting and eccounting 
methods and procedures as develpped and prescribed by the 
Budget ani Fisesl Officer, Army Air Forces. 


The assisting of the Fiscal Division, Budget end Fiescol 
Office, Army Air Forces, in obtaining reports, schedules, 
end financiel data on the status of allotments, commitments, 
obligations, and exnenditures pertaining to field units end 
in its appraisal end approval or disapproval of quarterly 
and other veriodic end miscellaneous budgetary requests 
from such units. 


2. For record vurposes and in order that proper technical supervision 
may be eccomplished to the grestest advantage and with the minimum of delay, 
it is requested that the following information be furnished this office 4s 
soon as posel dle: 


a. The names, renk, organization, and station of ell budget snc 
fiscel officers assigned to duty in your Headquarters end in the 
hesdquarters of the lower echelons (Districts, stetions, etc.) 
within the Directorate of Beee Services. 


Copies of all current and future regulations, circulars, 
letters of instruction, etc., issued by your Heedquarters for 
the establishing and guidance of budget and fiscal officers 
throughout the Directorate of Base Services. (Future instruc- 
tions of thie nature will be coordinated with this office prior 
to publication. ) 


3. Your wholehearted cooperation is solicited in order that the Tield 
Division mey prove of mutual benefit to both tae Army Air Forces Director ate 
of Bese Services and this offices 

A. W, MARTENSTEIN, 
Colonel, Air Corps. 
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RBS/SUP 020 
Functions 


Maintenance of Motor Vehicles. 


.ssistant Chief of Air Staff, a-4 thru: Feb. 16, 1943. 
Organizational Planning 
Base Services. eae | 
nBekp ke: oF$A5187 

1. Reference is made to the inclosed copy of letter from the air Service Command 
dated January 27, 1943 and reply by lst Indorsement thereto dated February 13, 1943 
from this office. 

2. It is requested that any action by the services of Supply to rescind jar 


Bepartment Circular 413, providing for first, second, and third echelon maintenance of 
moter vehicles, be coordinated with this Directorate prior to publication. 


. ltr from asc w/lst Ind. 2-13-43 


(copy of inclosure already in supply fil 
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(W95-19-43) 
WAR DEPARTMENT 


we pee weenie = D7) 
ep oe 


\- gout 29 July 1943. 


No. W95-19-k3) eA 
¢ hF0e: : 


rasp aegENT as COMMANDING GENERAL, ARMY AIR FORCES, 
IN CONNECTION OPERATIONS OUTSIDE CONTINENTAL UNITED STATES 


Memorandum No, W95-15-43, this office, 22 June 1943, subject as above, 
is rescinded and the following substituted therefor: 


1. The Commanding General, Army Air Forces, is authorized to engege 
in operations outside the continentel limite of the United States in the 
performance of the following duties and responsibilities: 


&. Air transport cperations, 
(1) Movement by air of all aircraft to destinations outside the 


continental limits of the United States over such existing 
routes as he may determine. 

(2). Trensportation by air over such existing routes as he may 
determine of personnel, materiel, mail, strategic materials, 
and other cargoes for all War Department agencies and for 
any other governmental agencies of the United States or 
governments of the United Nations, subject to established 
priorities, 

Control, operation, and maintenance of air ports of embarka- 
tion and intransit depots which have been assigned to the 
jurisdiction of the Commanding General, Army Air Forces, 
anc which are necessary cr incidental to such movement 
end transportation. - 

Training activities eat such locations as may be approved by 
the War Department incidental or necessary to the ferrying 
end air transport activities referred to above. 

Control, operation, and maintenance of base facilities 5 
presently controlled by or hereafter apsimged to the Air 
Trensport Command. 

Provision of personnel, facilities, equipment, and services, 
including weather, flight control, maintenance, supply and 
Servicing of aircraft, messing, housing, and security 
required for the operations described above when euch per- 
sonnel, facilities, equipment, and services are not fur- 
nished by theater or defense commanders pursuant to Memoran- 
dum No. W95-6-43, this office, 26-February 1943, subject, 
"Aix Transport Operations.” .. - 

b. Jurisdiction and control of Ladd Field, Fairbanks, Alaska, subject 
to the provisions of letter, this office, AG 320,2 (10-8-42)0B-I-AF-M, 25 
October 1942, : 


24-4277 
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(W95-19-45) 


c. Colé weather testing detachment operations with heedouarters at 
Ladd Field, Fairbanks, Alaske, as provided in letter, this office, AG 353 
(8-21-42)MR-M-AF, 25 August 1942. 

a. Operations of detachments of the 136th Signal Radio Intelligence 
Company. P 

e- Operation of e continuous system of signals communications includ- 
ing navigational aids along ferry and air transport routes, In this con- 
nection the provisions of AR 95-200, 18 November 1942, will apply, except 
that the communications areas referred to in paragraph 3b thereof will be so 
organized that no two such areas will fall within a single theater or defense 
command or major subdivision thereof without the approval of the War Depart- 
ment, Cummunications facilities in oversea theaters, including navigational 
aids now operated by the Army Airweys Communications System, which are not 
for the purpose of serving those air transport operations that are under the 
control of the Commanding General, Army Air Forces, will be assigned to the 
theater concerned, provided that when a theater commander so recommends, 
such of these stations as he may designate will, upon epproval of the War 
Department, become an additional responsibility of the Commanding General, 
Army Air Forces. 


2. The Air Transport Command outside the continental limits of the 
United States will consist of area commands (presently. designated as winge) 
so determined that no two such area commands will fall within a single theater 
or defense command, or major subdivision thereof, except with the approval 
of the War Department. 


3. Flight control, including weather fecilities within oversea theaters, 
will normally be organized into regions with boundaries coterminus with the 
boundaries of the theaters and assigned to the theater concerned. In thie 
connection the provisions of paragraph 7, Memorandum No. W95-6-k3, will apply, 
except as pertains to commmications facilities. 


4. The Commanding General, Army Air Forces, will zrescribe through the 
medium of technical publications, such as technical ordors, supply catalogs, 
and handbooks, the teclmical methods and procedures for the operation, supply, 
maintenance, and repair of aircraft and equipment peculiar to the Army Air 
Forces. 


(AG 321.011 (13 Jul 45) AP-MB-=) 


By order of the Secretary of War: 


: if f 
j fg r 
Jt Lu— 
Yr} apitig 
1A 
- A, ULIO, 
| Major General, 


Adjutant Ge: . 
4 - 
DISTRIBUTION: ao wee 


A, 


2h-h2477 
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TO: Supply & Maintenance Branch DATE: 2 Nov 1943 


ATTN: °° Colonel Merstand / : 2PR/fjw/5866/DBS-1 


1. Although you were at the staff meeting yesterday, I wonder if 
you moticed remark of Colonel Dyson concerning the Army Supply Program. It 
appeared to me at the time that the Control Office is taking over this function 
of ours. At the staff meeting this morning, General Meyers announced that he 
had signed the Army Air Forces Supply Program, as prepared by Colonel Dyson. 
Can't help but be curious as to who does what. Will you look into this situation? 
You remember General Meyers stated that we must have the Army Supply Program in 
prior to 1 February 1944, and my discussions with Colonel Lehr indicated that 
WDG-4 had concurred in our deferment of this program until 1 February 1944. 


2. Have you received any information about the additional staging 
areas contemplated at Tuscon, Blythe, and Sacramento? ASC say they have no 
additional equipment, etc., for storage in these places. The TD=24 snow plow 
is procured by the Air Forces at the present time (as mentioned by General 
McMullen), Is there. any reason why we shouldn't procure this animal, rather 
than turn it over to the Ordnance? 


ELMER P. ROSE 
Colonel, Air Corps 
Executive 


as 


The Ordnance Department has been given purchase responsibil 


bility 


for the T-24 (H-29) snow tractor through ection of the Procurement Assignment 


Sonrd, there being several using Services with requirements for thie type vehicle, 
as well ss the Navy. Air Force requirements for this venicle will be satisfied 

in the same manner in which genera: issue motor vehicles and tractors are surplied 
t.e. Tables of Zmipment, 7/BA. F 


acnpe 2). ROOK 


Ui ee 


- B. BwEDice? 

wt. Colonel, Air Corps 

Chief, Distribution Section 

Office of the Asst. C/aS, M, M& D. 
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MINUTES OF MEETING OF AAP MATERIEL AND SERVICES PLAKNING BOARD 


1350 - 5 April 1946 
Room 52-871 


Brig. General R. C. Coupland - Chairmen 
Colonel H. C. Porter = Fxecutive Secretary 


Brig. General Robert Kauch - APDIN 

Colonel E. MK. Hampton - Deputy A-4, Plans & Administration 
Colonel K. H. Tando - AFDFI 

Colonel Henry J. Hoeffer - A DAE 

Colonel F. T. MoCullough - AFDAQ 

Colonel J. A. Morris - APDBE 

Lt. Colonel D. D. Bode’ = AFDCH 

Lt. Colonel RK. WH. Rogers - APDAE 

Lt. Colonel W. W. Dalton - AFDRP 

Lt. Colonel =. H. Wynn - AFDRE 

Lt. Colonel L. M. Parler = AFDIN 

Lt. Colonel Harry Courser - A-4, Plans & Administration 
Captain H. R. Leonard = A=-4, Plans # Administration 


Mr. Mark Odell - Recorder 


MINUTES: 


General Coupland explained the ¢emeral purpose end mission of the 
AAP Materiel and Services Planning Board and read aC/AS-4 Instructi o 
He also read and distributed a copy of General Chauncey's R&R, +e 
plesentation of Avtonenous Air Force", which directs that detailed, rer ~ 
future AAF autonomy be worked out. Each Division and Service advisor in ob- 
taining necessary information and studies for the Board from the Air Materiel 
Consand, wiki da so, according to the General, through the Air Materiel Can- 
mand Liaison Officer, who has not yet been designated. It will be necessary 
for the Board to develop its’ plan largely from information available within 
the AAF and to work in such a manner as to minimize disturbances within the War 
Department which might arise from a too agressive approach in obtaining in- 
formation from sources outside the AAF. General Coupland asked the members to 
femiliarize themselves with the referenced documents ani to give thought to the 
development of a program of action far accomplishuwnt of the Board's mission, a 
subject to be discussed at the second nesting to take place early next week. 
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Colonel Hampton, Deputy AC/AS-4, Plans and Administration explained 
that the Ad Hes Conaittee on Air Force reorganisation had developed an over-all 
plan for an ideal Air force, pointing out that thie Board «ill work out im 
plementing details of many of the broad plans developed by the Ad lec Camittes. 
The Organization Planning Branch, Office Deputy AC/AS=4, Plane and Administration, 
will furnish to the Board any new planning factors, ground rules and policy 
decisions effecting the work of the Board. Colanel Hampton reported that he in- 
formally understood that General Simpson had decided that the Air forces would 
assume all functions, except action in domestic emergencies, listed in Nar Depert- 
ment Circular 3588, as the responsibility of the Service Commands at Class III 
Installations. General Coupland indicated that the Soard = ght very well work 
out a plan for the detailed icplemertation of such a transfer of responsibility 
as its first phase of study. “he importance of obtaining personzel to sccaiplish 
additional responsibilities was stressed. 


The responsibility of the Board to develop ultimately detailed plans 
for accomplishing complete aateriel am service autonomy in accordance with the 
steted objectives was pointed out, 


The necessity for the Hoard to coordimte ite etudy appropriately 
with both the Budget and Fiscal Officer and AC/AS=3 was mentioned. 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


SE IS UNCBASSIFIED 


y ALR 


arny « 170-10 
MGXSIMEMIMEKRRE as Servic nk 


t : S transier of r 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


Punctions to be assumed AAP Office of Primary Interest 


I. Research & Development 
Procurement 
Quantitative Requirements 
Storage, Distribution & Maintenance 


Transportation 
(Zone Transportation Offices (7) ) Transportation Division 


Construction of AAF Facilities Gueaesscsresseweecececcese 


Control of AAF Installation Services 
(Except for b, where complete comand and 
technical control is to be transferred 
to AAP, it is contemplated that the 
aAF 1 assume commend control only, 
with the technical services, where 
pertinent, oatinuing to exercise 
technical review and camtrol). 


&- Inspection and audit of property Air Finance Officer (in 
accounts coordination with Supply 
Division 


Supervision of Army Exchange Serv- Air #inahwe Officer in 
ice activities and Army Motion coordination with ac/AS-1 
Picture Service activities 


Action on reports and claims for Air Finance Officer (1) 
demages to buildings in coordination with Air 
Installations Division 


Reviews of reports of survey Air Pinance Officer (1) 
in coordination with 
Supply Division 


Sanitation and such technical in- Air Installations Division 
Spection as may be deemed necessary in coordination with Air 
to determine status of Medical Depart- Surgeon 

ment activities. 
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General Court-Martial jurisdiction Air Judge Advocate, 
ac/aS-1 


Provost Marshal investigative Air Provost, AC/AS-1 
functions 


Supervision of Finance Department Air Finence Officer, 

activities with necessary coordina- 
tion with Budget and 
Fisoal Officer 


VIII. Miscellaneous —— 


* = The following should be developed with respect to each function to be 
aseuneds 


(1) Detailed sequence of steps involved in 
assumption of responsibility for function. 


(2) Troop Basis or civilion authorisation re- 
quirements. 


(3) Actual personnel required. 

(4) Installations required. 

(5) Air Force channel through which responsi- 
bilities wiil be discharged or functions 
performed. 

(6) Changes required in existing regulations, 
circulars, laws, or other docunents or 
publications. 


(7) Tramsfer of responsibilities and requirements 
for funds. 


(8) Justification for assumption of responsibilities. 


(9) Estimated time required for assimilation of each 
step. - . f 


= " 
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PHASE II 
(Preliminary Steps) 


Steps to be taken re each function to 


be assumed by the AAF Office of Primary interest 
Ie Research and Developme nt 
and offices 


(a) Listing of types of items ond fields of re« All AC/AS=4 Divisions/ ex- 
search investigation of primary or pre- cept Readjustment and Pro- 
dominant interest to AAP (ineluding AA 
Weapons), or which the AAF might most ado 
vantacgeoulsy handle for the WD as a whole, 
which AAFP does not now research and develop 
(with general coment as to prasticability 
of the AAP taking over research and develop- 
ment of these iteus or fields in whole or 
in part), 


Listing of types of items and Mieke of re- Research and / ngineerinc 
search investigation presently the responsi- Division 

bility of the AAP for research and develop- 

ment, (with coment as to advisability of an 

transfer of responsibility to other ‘esnetes}. 


Procurement and Production 
————— ton 


(a) isting of classes of itens of peculiar Readjustment and Procure~ 
or predominant interest to the sar (in- ment Divisions Service 
cluding AA woapons), or wiich the AAP might Advisors; Air Installations 
most advantageously provide to the WD as os Division, and ktS-Ferrecn. 
whole, and wiich are not procured by the “Ye ie 
AAY (with general coment as to practicabi- ' 
lity of the aar assuming responsibility 
for procurement in whole or in part). 


Listing of classes of ites now procured Readjustment and Proc re- 
by AAP, (with comment as to advisability ment Division, in coordins- 
of any transfer of responsibility for tion with Service Advisors, 
Prosurenent to other agencies). Suse an B 


Ill. uantitative Reguirezents 


(a) Detailed description of how quantitative re- 
Tirenents for both "peculiar and common" 
items are computed, adjusted, 
and how fund requirescnts therefore and for 
Services are computed, defended and cone 
trolled, 


Supply Division, Air instal- 
lations Division; Service 
Advisors, and Budget and 
Fiscal Officer, 
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(b) Analysis of inter-relationship between com- Supply Division 
putation of requirenents, funds and bulk 
storage and distribution. 


Storage, Distribution and Maintenance 


(a) List of classes of materiel arranged ac- Chart believed to be avail- 
cording to AAP and technical services. able. 


(b>) Type storage facilities required for Supply Division, Service 
items used by AAF. Advisors and Air Surgeon. 


Description of controlled item system Air Ordmance in coordination 
with other Service Advisors 


Charts of distribution systems for each Supply Vivision, Service 
type of materiel, both Z of I and over=- Advisors and Air Surgeon 
seas 


Maintenance performed by ASF on equipment Supply Division; Service 
used by AAP (broken down by type equip- Advisors, and Air Surgeon. 
ment and including a list of facilities if 

possible.) 


v. Transportation 


List of transportation functions ferformed Transportation Division 
for A4AF by ASF with general coment as to 

advisability and practicability of transfer 

to AAF. 


Construction of AAP Pacilities 


Present pesponsibilities and procedures Air Installations Division 
with respect to requiresents, design, 

specifications, standards, real estate 

scquisition, construction and funds re- 

lating to AAFP instellations. 


Control of AA? Installation Services 


List of all technical controls, reviex, and super= 
vision presently exercised by service comands (ex 
cept those to be transferred to AAF under.Phace 1) 


All AC/AS=4 Divisions and 
Offices. 


and technical services with respect to AAF 
installations, 
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VIIl.e Miscellaneous 


(a) Training of AAF Perscunel perforned by the Service Advisors, Supply 
technical services. Division and Air Surgeon, 


(b) List of type publications governing All aC/aS-4 Divisions and 
materiel and service activities in AaF Offices, 
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PROJECT AIRPLANE SPARES ON CONTRACT - DELIVERIES- NUMBER TO BE DELIVERED 
ESTIMATED SCHEDULE OF DELIVERIES BY MODEL AND BY TYPE 


AS OF APRIL 30, 194 
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ESTIMATED AIRPLANE DELIVERIES ON BRITISH CONTRACTS BY MANUFACTURER 


As of Aor 30, 194 
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COMPARISON OF ESTIMATED SCHEDULE OF AIRPLANE DELIVERIES - ARMY, NAVY AND BRITISH 
CLASSIFIED BY MANUFACTURER AND BY CUSTOMER 
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DEFENSE AID 
AUTHORIZED AIRPLANE PROCUPEVENT PPocrayS 


As of April 30, 1941, 



































Statistical section, Mat. Div., 
Office, Chief of air Corps. 
May 10,1941, 
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PROPORTION OF ACCEPTED DELIVERIES OF MILITARY AIRCRAFT 
PRODUCED IN THE UNITED STATES, FOR APRIL 194! 
BY CUSTOMER 


0 
THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


IS PAGE IS UNCBASSIFIED 


PRODUCTIVE FLOOR SPACE (sq ft) OF AIRFRAME PLANTS AND 
MAXIMUM EXPECTED AT CLOSE OF DECEMBER 194! 
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ACTUAL AIRPLANE DELIVERIES CLASSIFIED BY CUSTOMER 


CALENDAR YEAR 194! 


NUMBER OF AIRPLANES 


“CT HER FOREIGN Sis 


FEB 
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CONFIDENTIAL 


AIRPLANE DELIVERIES FOR PRINCIPAL AIRPLANE MANUFACTURERS 
CLASSIFIED BY CUSTOMER - BY MONTHS, 1941 


BRITISH OTH. FGH. COMMERCIAL TOTAL CUMULATIVE 
. . Comp. Sp. Comp. Sp. 


16.0 . 1105 35.91 1105 35.91 
23.0 . . 1085 45.4% 2150 681.31 
49.0 . ° 1284 107.43 339% 188.74 
79.0 : 2. 1509 131.1 4903 319.84 


Excluded from above figures are 
experinental airplanes, and airplanes 
produced by concems manufacturing 
only cormercial models. 


Por a listing of manufacturers see Chart RM-7. 


Statistical Sec., Mat. Div., 
Office, Chief of Air Corps, 
May 21, 1941. 


CONPIDENTIAL 
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US. ARMY AIR CORPS 


UNDELIVERED AIRPLANES BY FISCAL YEAR FUNDS 
AS OF APRIL 30, 194) 


FISCAL TEAR PROCUREMENT PROGRAR 


Manafecturer 


evosce 





eeeccug 





























ToTaL 
[acm naee id 


© Includes 20 4-204". Cummished in exchange for 4-17A's 
Statietionl Sec, Set. div 
Orfiee, Cater of Air Corps, 
my 23, 191 
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OTHER FOREIGN 


AIRPLANE ENGINES ON CONTRACT - DELIVERIES -NUMBER TO BE DE 
ESTIMATED SCHEDULE OF DELIVERIES BY MANUFACTURER, CUSTOMER & 


AS OF APRIL 30. 1941 


MANUFACTURERS' ESTIMATED SC 


Manufacturer Customer 


Allison 








Total 
Jacobs 


Total 


t 

| 
| 
pet ’ 


Pratt & Whitney Brazil 
Pratt & Whitney Brazil 
Pratt & Whitney Peru 
Pratt & Whitney Venezuela 
Pratt & Whitney Venezuela 


Total 


Brazil 


Paterson 
Paterson 
Paterson 
Paterson 
Paterson 
Paterson) 


Total 


GRAND TOTAL 


CUMULATIVE 
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OTHER FOREIGN 0. F. AIRP ENG. DEL. 
EST. SCHED. 


AIRPLANE ENGINES ON CONTRACT - DELIVERIES -NUMBER TO BE DELIVERED we-O8 
ESTIMATED SCHEDULE OF DELIVERIES By MANUFACTURER, CUSTOMER & MODEL 


AS OF APRIL 30, 1941 


MANUFACTURERS’ ESTIMATED SCHEDULE OF DELIVERIES 
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ACTUAL AIRPLANE ENGINE DELIVERIES CLASSIFIED BY cusTomERL/ 


CALENDAR YEAR - 1941 


BRITISH OTH. FGN. COMMERCIAL TOTAL CUMULATIVE 
Comp. Sp. Comp. Sp. Comp. Sp. omp. Sp. Comp. Sp. 


771 0 3185 98 3185 98 
Bao 3318 874 6503 172 
610 oO 3787 = 10290 243.8 
669 0 4129 2 14419 357 


slude engines delivered to Ordnance or experimental models 
6 for complete units and engine book for spares 


Statistical Sec., Mat. Div., 
Office, Chief of Air Corps, 
May 20, 19%1 


SOoeprsy Teese sD 
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EST AIRPLANE DEL 


U.S ARMY AIR CORPS RM-8 
PROJECT AND NON-PROJECT AIRPLANES ON CONTRACT-DELIVERIES- NUMBER TO BE DELIVERED 
ESTIMATED SCHEDULE OF DELIVERIES BY MODEL AND BY MANUFACTURER 
AS OF APRIL 30, 1941 
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ENGINES 


Airplane Engine Deliveries for Principel Encine Manu- 


facturers - Classified by Customer (Graph and Table) 
Deviations of Actual Airplane Engine Deliveries from 
Estimated Deliveries (Graph) 


liveri of Airplane 


Estimated Schedule of Future De 
Engines on Contract (Graph and Ta 


Proportion of Accep 
Customer for Two Prir 
Chart ) 


Aircraft Engine Facilities 


-epted Airplane Engine Delive 


ud Model. 
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Airplane Engine Deliveries - Ahead and Sehind 


Contract Schedule 


Actual Airplane Engine Deliveries Classified by 
Customer _ 


Airplane Engines - \ctusal Deliveries vs, 
estimated deliveries Classified by Customer 


Airplane Enzines on Contract - Deliveries - 
Number to be delivered Kstimated Schedule of 
Deliveries by Vanufacturer & Model (Navy) 


Airplane Engines on Contract - Deliveries - 
Number to be Delivered Estimated Schedule of 
Deliveries by vanufacturer, Customer % lodel 
(Other Foreim) 


Airplane Eneines on Contract - Deliveries - 
Number to be Delivered Estimated Schedule of 
Deliveries by Manufacturer, Customer « wodel 
(Commercial) 
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AIRPLANE DELIVERIES FOR PRINCIPAL AIRPLANE MANUFACTURERS 
CLASSIFIED BY CUSTOMER 
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Comp. Sp. Comp. Sp. Comp. Sp. C Comp. Sp. 


January 286 405 x2 «282 369 = 26.0 0 1105 49.91 1105 49.91 


eoruary 296 «63.9 184 13.50 s7 63.0 1912 45-49 2117 95.31 


HOTS: Besed on Section I, Part 9. Dees not 
include these coupanies manufacturing 
only commercial types of aircraft. 
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U S ARMY AIR cores 
AIRPLANE DELIVERIES’ AHEAD AND BEHIND 
CONTRACT SCHEDULE 
AS OF A 9: 


TACTICAL 
BEECH 
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U.S. ARMY AIR CORPS 


DEVIATIONS OF ACTUAL AIRPLANE DELIVERIES FROM ESTIMATED DELIVERIES 


1941 


ESTIMATED SCHEDULE 


DEVIATIONS 


MINUS 


3 AND 


JAN FEB MAR 


Morufocturer's prevrous eatinate for each succeeding month 
os December for Jonuary, Jonuary for Feoruory, etc 
Sewce Section Z. Port 1 
Starestica, SEC. war oe 
OFFICE, CHIEF OF AIR CORPS. 
aPR 10, 1B 


fo 
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ESTIMATED SCHEDULE OF FUTURE DELIVERIES OF AIRPLANES 
ON CONTRACT AS OF MARCH 31,1941 


MANUFACTURERS ESTIMATE 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCBASSIFIED 


AIRPLANE DELIVERIES MONTHLY, CUMULATIVE, AND MOVING ANNUAL TOTAL 
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PROJECT AND NON-PROJECT AIRPLANES ON CONTRACT- DELIVERIES-NUMBER TO BE DELIVERED 
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| ob 30,114 
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MANUFACTURERS’ ESTIMATED SCKEDULZ OF DELIVERIES 
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PROJECT AIRPLANES 
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US ARMY AIR CORPS 


POUNDS OF AIRFRAME WEIGHT DELIVERED: MONTHLY AND CUMULATIVE | 
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U. S. ARMY AIR CORPS 


AIRPLANE DELIVERIES- POUNDS OF AIRPRAME WEIGHT 


OCTOBER 1940 


AIRFRAME WEIGHT® = °° ‘oar 
(POUNDS) ADF RAME 
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U.S. ARMY AIR CORPS 


AIRPLANE DELIVERIES - MAN-HOURS EXPENDED IN PRODUCING 
OCTOBER 1940 














THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


1,567,300 
2,811,100 
4,121,782 
4, 760, 892 
5,541,962 
1,631,175 7,173,137 
1,950,062 9,123,199 
2,625,680 11,748, 879 
1,931,370 13,680,289 


+ ogy eo Met. Div., 
Chie Air 
Getober 17, 1940. (s0n/ybe). 
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US ARMY aIR CORPS 


UNDELIVERED AIRPLANES BY FISCAL YEAR FUNDS 
AS OF MARCH 3i, 1941 
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U S ARMY AIR CORPS 
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November 1943 


be December 1, 19 1943, 
WB ais - 


: oo 
Curttes-#rignt Cornoration 
Airplane Division 


tae : 2 e 
PAO { é t C4 ZL C-4é 
Army ! Arry 
ac—74423 34423 ac—24545 > - c-2455 Ac—T45B1 ac—2458) 
1-75-43 1-31-43 5 AL 6-1-41 1 19-742 12-12-42 
4900 : 354 56 120 200 200 


zo ¥ 344 55% 29 
, 3018 | 27919 252 _ 220 20 2 
982 1081 ? 102. 134 : 121 5f 2 x 200 1990 


AY 


ion | { 45 —+———~ OFF THE LINE PRODUCTION and READY for AAF ACCEPTANCE 
BASED UPON CURTISS-WRIGHT FLIGHT 
See liote *+*' Below 








Schedules indicated are subject to change based 
upon improvement in the MAM POWER SITUATION in 
_Buffal© area amd upon reduction in lebor turnover. 


ceptan based on BeS Inspection 
ota Pid” 535 * Pak? ib CL 40 
4 P=40 760+* * 
* ALA.F. Allocation requires 15° P=49°F1 Deliveries: per-day - ‘Wether , 
| Conditions and Hanger Facilities dup-to-B-S-Governnens- Inspectier Requirements prod bits an 
~*~? neréase of I50% in Flight Airplane: ovtpat-on short: nétdee; odt- ie therefore expected that a 
=e Gefieiency of 125 airplanes will acctie by December 31st if besed on 3-8 Inspection requirements. 
a the event A.A.?. ALocaison” can be changed to increase the Crated Airplane requirements by an addit ional 
Birplahes, the Acceptances and! Deliveries can be increased to 300 P-40's in similar ratio (Crate! 260 a 
“PA0} it rou be based on B-8 Inspection amd would absorb the iindelivered rlig nt airplanes at this >7 


stimote By 


ie, 


oP ees ae 55 iL Army (Moy) Represantatwe : M- é 4 A. ee 
in Jy Ducayet : “we Walter 8 a, “Richa enjes 
Contract Manager A.A.F. Resident ronbetet ve 
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354 =, 256 t 4 390 -— 
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upon imprevpment in the MAN POWER SITUATION in [ 
Buf fai. aren and “Epon reduction in labor turnover, 
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Woes 1943 Bi0° S75 * Pg? M046 AD i 
P54 36D" 5 


* LAY, Allocation. 4 P47 
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ate ee of I50% in Plight Airplansi eutpat:on shert-nétdes, odt- 1@ thapeford expested that a” 28 

derigioncy OF I2$ airplaties will eectie™ by Decenter 3ist if based on BB Inepection 1 5 

1 the “event &.A.P. Allocation can be changed to inbrease the Crated ‘Mirplane “requirements by ap anit tana] 
Rirplanes, 6 Acceptances and! Delivbries can be increksed W360 P-.0's in similar ratioe. (Crate! 260 wa 
aol 


p49) i} would be based on 5-3 Insp ection “apd would absorb the undélivered rlignt airplanes att 
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om } 1 | 2 3 ; hy 
2) Mode! Des:gneta 5030—3 SB2C-1 SB2C-3 SB2c-2 48TO-2 Isc sc 
3} Gontrocting agency Navy At-l Navy ssl Navy A‘-1 Navy 44-1 Navy AA-l Navy AA-1 
i) Conve & NOa(s)1609 NOa(s)1609 NOa(s)1609 Noa(s)232 NOa(s)230 _ NOa(s)231 


25, 2 


Fosten, 025 
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1 2 3 L 5 
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Navy AA-l Navy Af-l Wavy AA-1 Navy AA-1 Navy AA-1 Navy A&-1l Navy AA-1 
FOa(s)1608 WOa(s)1609 NOa(s)1609 NOa(s)1609 NOa(s)232 wWOa(s)230 WNOa(s)231 
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Curtiss-Wright Corporation Kentucky 


Facility State 


Qe |__ Ase Dei 


= Letter Contract, 


** Total-Contract quantity 1000. This Contractor's $ 
Plant, will manufacture and deliver the first two ait 
and will manufacture major units for the balanc 
_which will) be assembled and delivered from Loui 


a 
sv 





*** One airplane delivered to AAP Materiel Command ar 
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ractor for further flicht data. 
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Saint Louis Missouri 
2-55 


Arny Aruy 

29013 Shipsworth 
Shipments 
Louisville 


- (a) Materiel Command TYXPD-T-6225 
- reduced contract airplane quart 
998 (D) 

y 


(B) e ; 
SE) First airplane craghed in test 


(C} First two airplanes will be delivered from here; 
balance of contract will be assembled, accepted 
& delivered from Contractor's Louisville facility. 
The latter facility's A@R #1 for Novexnber and 
after will show schedule of 964 airplanes. 


(D) Preliminary shipment schedule for "Shipsworth" 
(center panel, outer panel, fuselage in 4 scctions 
& misc. parts). 


R, H. Reekirt, Majof, Amay Air Forces 


EB. A. Garren, Contract Manager 
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Facility Douglas Aircraft Company, Imes it, El Segundo state @liformia 
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—{3) Contracting Agency 


—_4) 
—_{5) 
(6) 


7 
8) 


__9) 


(10) Estimate By Months (inser! Names Of Months) 


Mode! Des:gnotion | SBD-6 | SBD-6 = ASB2D-) = BYP) =X TBZD~) 
_| Arey | sia __ levy |__Mavy ; Mmvy Mavy __mavy 
Contract No | 5535-0017946 Wis 6970 Woa(s)269 NOa(s)269 NOs 88707 Moa(s)745 NOa(s)268 
| $-28-41 12-1-42 9-50-45 50$4S = 50-41 9-30-45 Tentative 
623 


Contract Dote 


Contract Quontity 


Quontity Ths Month 
Quontity To Oote 


Future Quantity (6-8) 
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Por Month of Movember, 1943 


AERONAUTICAL MONTELY PROGRESS REPORT 
HO. 1 ACTUAL AND ESTIMATED PRODUCTION 


Douglas Aircraft Co., ime., Zl Segundo, California 


Item 1, X4A-26 Airplanes. Two airplanes have been accepted and 
delivered. the third sirplane is undergoing test prior to 
delivery. 


Iten 2, S5D-S Airplanes. All airplanes on this contract 
have been accepted and delivered. This contract will not 
be reported in future reports. , 


Items 3 and 4, SBD-6 and SBD-6 Airplanes. in accordance 

with the Bureau of Aeronautic's request the production rete 
on the SBD-6 and -6 airplanes will be reduced to allow ;reater 
amounts of labor and working area to be devoted to produc- 
tiem of the BTD-l. ‘The schedule shown in this repert has 
been made in keeping with this request, 


Item 6, XSBZD-1 Airplanes. These two protetype airplanes 

have been completed end have underjone a number of test flights. 
As @ result of these flights nuzerous changes have been neces- 
sitated. Acceptance and delivery is consequently dependent 
upon the outecme of future test flights incorporating these 
changes and they are therefore unscheduled. 


Item 6, 5TD-1 Airplanes. As a result of the program of conver- 
Sion fran SB2D-1 te STD-1 described in A.u.P.R. #l for Cetoder, 
remarks (5), item 6, BTD-1 airplanes, the first thirteen airplazes, 
which are service test airplanes, are in effect experimental 
@irplanes in that varying configurations cf control surfaces, 
4ifferent instal lations and other changes are ineorpore ted, 

The final design of the airplanes as they will be accepted 

and delivered is indeterminable at this time as it is dependent 
wpom the result of the flight tests. ‘The dates previously 
shown for acceptance and delivery of the first thirtech air- 
planes are sctuelly the dates om which initial flight has 

been anticipated. As it is sot possible to state accurately 
the dates of acceptance and delivery, these first thirteen 
airplanes are carried as unscheduled. 
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November, 1943 


Repert Far Month Of 


ERONAUTICAL MONTHLY 


CO es ae 
TAY ee = rT 


Dougles Aircraft Com Inc. 
Facility Oklsbome City Plane” City Oklahome City 


item ne 77 = 
: Mode: Designot or ; C-47h R4D-5 : C~L7A 


entractng Agency : Arny Army for Nevy Army 
ntact Ne 5358028405, ¥535e028405. #535ac40652. 
9-19-42 9-19-42 6-15-43 (Letter of Intent) 
1.900 200 2,000 
c 63 
"305. 293 
1,495 1,507, 
1%. 120. 
hb. 125! 
147 


April 
Mey 

June 
July 
August 
September 
October 
November 
December 
January 
February 
March _ 


1 [4 
as a 55 Lui" ¥ aa 


C. C, Pearson Manager 
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Douglas Aircraft Co., Inc. Santa Monica 


eS 2 3 4 
A-20G6 4-208 A-20H R5D-1 c- XA-L,2 
_ aray _ Avay Unallocated Amy fr Sey Aree — Aray 
AC~32732 AC-4,0035 AC-20284  AC-2028, W33-038AC361 AC-i0188 
1-25-43 Tentative Tentative 7-31-42 2—11-43 Tentative Tentative 
2,200 2,000 3,000 45. 75 150 3 
ao @o. \ 
458 458 
2G - 1,742 1,742 2,000 2,000 3,000 3,000 39 
1943 Dec. 248 248 
256 256 5 
272m 4 
278 8 
277 9 
275 pal 
137 149 
286 
286 
286 
286 
286 
286 
98 


pw 
IFES or aaa 
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PPR ime “hae 


OPC rgd 


Comaants on A.E.?.E. 


Commanding General 
ALY Materiel Comand 
Wright Field 

Tayton, hie 


ATTONT) Ws Statistical Control ‘frice 


1. This office concurs in the contractor's estinnte of 248 
seceptances and deliveries on Contract "S55 AC-S2782 and six acceptances 
and deliverids on Contract W555 4C-20864 fer the nwonth of December. 


8. ‘The steady rate of sirframes being prosessed in the initial 
fabrication stage, plus a stesdy rate emerging from final assembly, is 
ascuranse of above acceptames. This rate is being maintained with the 
total labor lead as specified in A.N.?.R. $8, and it is the opinion of 
thie office that the estimate specified for Jammry my be achieved if 
&n excess turnever in labor ie not experienced in the ismwdiate future. 
It ia to be noted at this tine thet in d4.i.?.k. @8, sufficient direct 
labor will be required te mintain a “level” delivery sebedule concurrent 
with the W=@ for Mareh and subsequent months. 


3. Because of the rate of production experienced at the present 
time, ovteide manufacturing vendors have found difficulty in maintaining 
schedules on the same level as the eontractor on certain outside menu- 
factureé items. This offices is offering assistance daily to the cen- 
trustor's Mxteriel Division, and it ie believed that not teo mush difficulty 
will be encountered in this report mouth. A gradus] decrease in the aumber 
of items short on this sate is believed to ve forthcoming within the next 
16 day period. 


4. ‘Tclewent weather st this particular tine of the year my preve 
to be a potential himdranse for the current minth. However, this ectivity 
will take advurtage of clear days to expedite and absorb say pool of 
accepted airplanes that my scoumlate. 


oO. Fe CARLSON 

Colonel, Air Corps 

AAF Resident lepresentative 

Douglas Aircraft Company, Inc., Plants 
Western i rceurensat | istrict 


bur iLCH AL 
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NO 1. ACTUAL AND ESTIMATED PRODUCTION Airplanes 
Giders 
Targets 
Link Troiners 


Tulsa. 
RA-2h5 


(os 


> 2) s 
De acc} De t— Set : 


KAFER PORBGAST - = pOISRaNT 
OF Ct r-6972 DATED __|_ 
| 25 HOVEMBER 1915 4 eK 


loec | 62 | 62 | an3/a33 | oo | 
i daw 1.62 1 65 | OF -o'} 


| addi tions) B- ~2 gece ptances 
_ depend on date extra KD sets | 
received from Ford 


“ 
2 ey ee pt Re) 
On Oo 


Be 


& Sr Ag #4254708 4-248 De 


e@_11-9 on AMF Agce tance 
leaving €14}fortotaltto be 
accented and delivered. 


Menthe (insert Nomes Of Months) 


NN 
jon) 





* supplement wr Part 


os eee | eee 4 


** & total of-€20); - additions 
rd sgt <2 pe Ferd to 
= amare Novepber end 


(10) Estimate By 


W Bemornger Screduies 
B Remonder Unsereduies ; 


CMitroctor's Represenrative Debates Semy (Novy) & " .— “1 ‘ 
% - Williams He A. Strauss, Col., A.C. 


4 Plant Manager < AAF Resident Representative 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


‘ Movemsca, 1591,3 
CONFIDENTIAL 


AERONAUTICAL MONTHLY PROGRESS REPORT 


NO. 1. ACTUAL AND ESTIMATED PRODUCTION 


EAGTCAN ASRORAFTHLinOEN (IVISION 
Focility GEME@AL Lio ToRS CORPORATION City LINOCEN State NE@W JERSEY 


tem No = i : 2 3 


: 
2) Model Designetion } $ Bal Fits 


epicecine: Anais Save +34 Navel Levetr invent) 
“ G 3)227 


nals) 


8) 28502650) 


insert Names Of Months) 


Months 





(10) Estimote By 





CONFIDENTIAL 


Representative Army (Navy) Representative 
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cor Monn ot BO@wember 19/3 
AERONAUTICAL MONTHLY PROGRESS REPORT ping cial a arian: asia 
« JNFIDEN TIAL Approvai Expires - 15-44 
NO. |. ACTUAL AND ESTIMATED PRODUCTION ne = 
Eastern Aircraft Division 
Facility General Motors Corporstion —__ City. — Trenton Stote Kew Jersey 


2 ROR AON RE SS Pe er ee 
2) Mode! Designation 4 Se 4 | 33a) | TE Teu-3 * } 








=  i@O22cf2 a vy | 
| NOs 96537 NOa(s)225 & i 
5/273 LA Val Lf af | 
5) j 1000 | 2277 | 














(insert Nomes Of Months) 








Months 











(10) Estimate By 

















Army (Novy) Representotwe 
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wovesber, 1945 


C ONBIDEN TIAL 
Pairchild ircr it Division of 
Pairchiid Engine & \irpiwe 


Facility Sr poration ~— «Lington aieie Sorth varclim 


AERONAUTICAL MONTHLY PROGRESS REPORT 


NO. | ACTUAL AND ESTIMATED PRO 


tem No 


2) Mode! Desig 


Ac i 
i 
4 


+ 4 


= 
= 


bles ieee BES \ale % 


Ww 


GG is 
i 
Slale Slams 


* Gye T-¥h cirjiage on tals contitnct ig _repogted igo! eteiis of 
Phirckidd Airgraft Division, Magerstogn, bd, 


* Jncludhig ond Tell oirolane coepictdd “evgrocr ®@, peasibly for 
scceptince Hiveslx® 30. 


@ 
(10) Estimate ® Months (insert Names Of Months) 





Remainder Scheduled 


2) Remainder Unscheduled 1 } / 
a, i re > ff ITs 
Controctor’s Peoresenrotie Lf r fvV BEL a cos Army (Novy) Representotieg, pe OOM IDENTIAL 
» avid B, = Me sd A < J “ie 
Frocuttion Mf sealdent fej 
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Hovember, 1945 


Begor* “e~ “fonth Of ___ = —_—__—_— Budge? Surecu No 49- R048 


AERONAUTICAL MONTHLY PROGRESS REPORT pieces pees ah 


CONFIDENTIAL - 7 
NO. 1. ACTUAL AND ESTIMATED PRODUCTION cotati 
Targets 
Link Troiners 





ihe = settee s State 


O) item No 





_{5) Contracting agency —— + 
Saat Se T=2g=42 —$-18=43 Tle “flip; As W_ $-35283" tote, hicis 1cepacas 


= 
0-42 : 
Contract Dote ra’ “ 
Contract Da’ } eG 7 ~ 4086 t--2 a 26 744 1060 
— T | @) > @ b s {e 


(6) _Controct Quentity 5 > e 5 a 
P ; : = Ste- he tthe wneShe’ sone a 
a &—366—tone+ fore tones tone” tore} Tare’ 
81 Qveetty To Oot ___._ 88 . 94 . 466- 456-3500-1000- e76- 276-56 250 - 180/190" 100-100 I 
oe) Ww ee eee Ee eS aa ae z45- —t¢ - I = 
oj} = +e 388+ 28> $0 
= | a T , : a 7 40 


—— = 





peated 


“9 -8] Don) wm cy OO 


| 
| 





(10) Estimate By BMonthe (insert Names Of Months) 
® 











Heth 


\) Remainder Scheduled 


Z)_ Remainder Unscheduled 


Contractor's Representatiw: hon rrizzeit _ Army wy FS tsnienon,; it; ol. 
Assistant Gensel Manager 
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asyort for Month of November, 1945 


9) Future suantity (6-8 
1948 Dec 
1944 Jan 
Feb 
Mar 
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AERONAUTICAL MONTHLY PROGRESS REPORT Gudget Bureou No 49-R048 | 
IDENTIAL beprova! Expires 15-44 


| ACTUAL. AND ESTIMATED PRODUCTION prong 
Targets = 


Focility Peirehild Airereft Limited Quebec Link Trainers FJ 


City Longueuil State 
ae i eS Se cee 
2) Model Designahon _SeP-1 | SBC-2_ (Modification) — 
33_Contracting Agency _Delle&eS. | DeMo&.S. Ottawa, Ontario. 

tract Ne _ WSL-72-264 NOA(s) 1734 


_ Dec. 31-42 - 
3x0 


= 
“ 
Ro 
pie 





B Sein 


Tae 
BE 


mnths) 


SEEREREE 


Months (insert Names Of Me 
. 





By 





(10) Estimote 


Remainder Scheduled 


2) Remoinder Unscneduies 


Oo" 
Qe) 


| 4 | 
Pa | 
77 : 
Contractor's Representative RG, Webber, = I\ Army (Riewy) Representative DPIOOaK Je WW) £0 CONFIDENTIAL 
- a Vice-President. 


For R.B. Irvine Poge_L ot Dh Poses 
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For Montn ot SARMICMS 
AERONAUTICAL MONTHLY PROGRESS REPORT 
(CWFIDEN TIAL 
| ACTUAL AND ESTIMATED PRODUCTION Asplones 


Gliders 
Targets 
Facility PAIR Link Trainers 
} item No 
2) Model Designation 


| WSL-72-264 wats) 1734 
- Des. Fl-42 - 


4 


t 


GH BOERE 


yan 11 


Months (insert Nomes Of Months) 





(10) Estimote By 


Remonder Scheduled g 
2 Remoinde: Unscheduied a. ' 


CONFIDENTIAL 


“> ‘ / 
contractor's Representative Be oG Bebb—-r, atin fk Brchy (NOVY) Feoresentative J Vrrne 7S FY sa? 
LDroges 


For 2.G, Irvine - Executive Vice-President. 
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NO. |. .ACTUAL AND ESTIMATED PRODUCTION Aaplonas 
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tem No 
2) Model Designotion 


3) Contrecting Agency 





Of Months) 








Months (insert Nomes 





By 











(10) Estimote 
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Report For Month Of 
AERONAUTICAL MONTHLY PR R Budget Bureau No 49- R048 
CONFIDENTIAL ESS MEPORT Approval Expires \- 15-44 
NO. 1. ACTUAL AND ESTIMATED PRODUCTION Airplanes Fst 
Bae a ee pe ns Glide 
Fi: . ene Targets 
Facility so82 2Lers Corpors tion : Deiz ~ s Siete. ichioan Link Trainers 


tem No 











2) Mode! Designation 

3) Contracting Agency 

3) Contract No 
Contract Dote 


5) Contract Quantit 

















Ot Months) 





(insert Names 








Months 





mote By 








10) Esti 


it 


























Remainder Scheduled 


Remomnder Unscheduied 


a as ee SS teas ME Was pe AY Soe WL) es a 
sch Aandi 0 ROE a ee @dL Q » gc ae CONFIDENTIAL 
: : <) Poge___Of__ Pages 
foc eps 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


A November 
tras thats OL 


CONFIDENTIAL 


AERONAUTICAL MONTHLY PROGRESS REPORT 


‘A 


WS35- SSOLLE SIS SALI 25-4005 
{25/2 6718/4 


Decaubar "43° «#50 
Jemary 44 | bo S 
February 44°55 150 


i 


Nemes Of Montlig) 


: to date 
Ce. SBperta Werd in exces 
, the acgual total. 
! Tais error has been corrected 
in tmis aurn. 
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ror Month of __ November A ze SY J 
AERONAUTICAL MONTHLY PROGRESS REPORT & ~ 


CONFIDENTIAL, a oe 
: 7 tiie NO |. ACTUAL AND ESTIMATED PRODUCTION vraag 


Budget Bureau 


Gliders 
Targets 
Link Trainers 


__ Facility __ ford Motor Co. ity _—_Rearbor: —_—_—.. State Michigan 
_0 Hemme ar , 


= 4 ah 
__{2) Modei_ Designation _ Be2he-H 
(3) Contracting Agency 


(4) Contrast Ne 


(8) Quantity To Dote 


Future Quantity (6-8) 











(insert Names Of Months) 








By Months 


























(10) Estimate 

















01) Remainder Scheduled 


G2) Remainger Unscheduled 


RR) ee Lf9p/ Vi Wx. Le. V7 Om ae Se ae ht, Ihe Aa , ly gl. CONFIDENTIAL 


HARLEY 3. J°: 
Lt Col. Army Air Corps 
Resid: prese Day 
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oe AERONAUTICAL MONTHLY PROGRESS REPORT 
CONFIDENTIAL 
NO.!|. ACTUAL AND ESTIMATED PRODUCTION 


__ Focitity Ford Motor Co. City Dearborn Stote Michigan 
} Item No | a | 2 i Es — 
2) ode! Diesonahon _ BeQheH Eee Be 2 oH 
3) Contracting Agency _ _ Anny aruy 


(4) Contract Ne AC-21216 C-21216 supp AC~21216 Supp 
5) Gontract Dot Gu2behl hn-il-42 8-10=-/.2 
Bo be nal 700 eee 


Acc | De Qe Ace 


B55. 


Months) 


(insert Names Of 


Months 


By 


© _ Jneludes qe set of component parts accepted by army, October 31, 1942 and sent to North Americen. 
A540. Serial number was assigned to tha set and the contract revised tc 794 5.U. plus 1 Ke. sete 


(10) Estimote 


**  Eslance after 900 to be on pending renewal of contract and balancing with Douglas sub contract aC-19722 


NOTE: ‘Sstimete by months based on -meterial commend schedute— Ws = * 





Remainder Scheduled 


q 
(2) Remomnger Unscheduled | a dal fi 
PP 2 te Z, 
Contractor's Representative 7 oy, ee Oe es 
Le Col Army fr Corpe 
AAP. Resideng Representative 
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Report For Month Of ; ; 
AERONAUTICAL MONTHLY PROGRESS REPORT Sedo Burees 
CONFIDENTIAL r Rpprovat Expir 
\ - NO. |. ACTUAL AND ESTIMATED PRODUCTION sree 
Targets 


_Focility _@ & A Airoraft : City _ Fil low Grove State — Rie erect 
oe 2... 

(2) Mode!_Designation | i 

(3) Contracting Agency 

(4) Contract No 

5) Contract Date 


6) Contract Quontity 


This Month 
{8) Quantity To Date 
9) Future Quentity (6-8 


S| 


* Ye eennot ‘determine delivery dates due to the 
extreme experimental nature of this cmtraet, 


(insert Names Of Months) 


Months 





By 


(10) Estimate 





It) Remainder Scheduled 


G2 Remainder Unscheduies 


Contractor's Representotive ‘7: -L Lhasa t- Army (Novy) Representative CONFIDENTIAL 


Page 2° 5° 
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Report For Month Of 


CONFIDEN TAL j 
bATAeA 
J v 


Facility Globe Aireraft Corporstioca 


1) Item No 


__{2) Mode! Designation 


) Contracting Agency 
Contract No 
§ Contract Dote 


Contract Quantity 


Quentity This Month 
) Quantity To Octe 


9) Future Quantity (6-8) 





Months (insert Nomes Of Months) 
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AERONAUTICAL MONTHLY PROGRESS REPORT 


NO. |. ACTUAL AND ESTIMATED PRODUCTION 


City fort “orth State (@xag 


hetua] deliveries Bropped below the estizated deliveries 
for Howenber beeause Perry Command pilots were dot available 
until December lst. Oecmmber deliveries “ill be inereased 
to pick up these undelivered planes. / 


ports L say —Hoath-by=month estiwztes ere not submitted beyond the month 


pf Augnst-beteuse Prize Contract to. WOD6-pe-S00p0 covers 
—_—_—-paly s dieses aces ol — 





By 


(10) Estimote 


OQ!) Remainder Scneduied 


Unscheduied 


Controctor’s Representative 


B.K. Oille, Treasurer 








Army (Novy) Representative 


JOHN C. CASTOR, Captain, air Corps 
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Novemter, 1943 


AA 
i 


Goodyear Aircraft Corporation 


2 
Gv 
Navy 


Lsece mhe P, 1943 
January, 194% 
February 
March 

Apri? 

May 

June 

duly 

Sugust 
Septenber 
October 

Rove rter 
December 


* WNo delive Ty oF acce aoe stimate Ssible on last fo os at t in Puree 5% 
Z z ptance estimate po b q T 
of 26 Nevenber to lecal J NWA, aise 3 Su a af (4) ship ue to sto arder conta med 1 Su au TX 


On M0a(s) 151, G~eirshi 2 } 
25k G PS, column (6 "De liveri ® 
hich st s th: 4 ‘3 +iveries", the figure 7 
Field 4 sarge! heey when aitshins covered by this contract pi eae ana ae. is the éontract provistor 
ey shall be considered delivered. , boxed ready for shipment to Moffetc 


WO GBLLVe cr acces 3 16 _ - . + : > = =f 
r piange e tirate possid f s Lips due to stor order contains 2 Bursa 
ry Gn iast eig steen { ) : 


VV) athe 


he 
Assistant Secretery 
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sort For Month Of Movember, 1943 
AERONAUTICAL MONTHLY PROGRESS REPORT Beever Revese: Ba Rr SIH) 


~WFIDENTIAL Aoproval Expires |- 15-44 
NO. |. ACTUAL AND ESTIMATED PRODUCTION a eangg ee 
UMMAN AIRCRAPT Target: Lad 

Facility — — or 5 tink Teeiadre a 











0) Item No 


—§—_| 1 a 
o4Pa2 Three | XF7F=1_— 

















+ 


i Gavan ee | [UeS. Navy | U.S. Havy U.S. Ne 


__{4) Contract No = | nal aes | rg a 463 mis-5229 | woe(s) 455 NOa(s)él 
_(5) contract Date eal Bail (eee | eee | w2Al/e — | BAS/Ag | Feugat-ve_| | 6fofAa 
+ + 2 + 


—{6)_ Contract Quantity 








1) Quentity This Month 
§8) Quentity To Dote 
{9) Future Quantity (6-8) 
at ie 























wee] ||| 
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(10) Estimate By Months 
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92 Remeinger Unscheduled 





Comtrector's Represerttotive 
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0) Item No as ae 


























—{2)_Mode! Designation _ 
{3)_Gontrecting Agency 
__{4)_Gontroct No 
—{5i_Gontrect Dote 
__{6) _Gontroct Quantity 

















(7) Quontity This Month 





AERONAUTICAL MONTHLY PROGRESS REPORT Budget Bureou No 49- R048 | 
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8) Quontity Te Dote 
Future Quantity (6-8) 
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Targets 3 

Facility Higgins Aircreft, Inc. + City Bev Orleans Srane Louisiana Link Trainers [__] 
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{2) Mode! Designation 
{3) Contracting Agency 
(4) Contract No 

—{5)_Contrect Dete 

_{S) Contract Quentity 
























































(7) Quantity This Month 
(8) Quontity To Oote 
{9) Future Quantity (6-8) 
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‘ 7 Targets 
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2) "Model Designation 
3) Contracting Agency 
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>) _Contrect Dote 


5 AMOCT Quantity 


antity This Month 
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Future Quantity (6-8) 














von actortange of the 
|Airplane, _ —— 
Airplane No, 4926} crashed — 
before being sonepted by the — 
Army.| The ¢rash yes due to | 
the failure of GF§ equipment.. 
The Atmy considers the ¢rashed 
Plane |one of the 350 Airplanes. 
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Montns 





referred toes $0a(s)+1732— 
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Stat ing in January we will, 

= r to it as bonte).i732. 
at report for December) 


By 
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ITEM NUMBER 


44 engines under this item which were accepted during Phe month of 
Yovember are as yet unshipped. 


5 engines under thie item which were accepted during the month of 
Noverbver sre as yet unshipped. 


4 engines under this item which were eccepted during the month of 
November are as yet unshipped. 


One engine under this item which wes accepted during the month of 
“ovember is es yet unshipped. 454 of the engines shipped during 
November are maiel R-2600-29, making e totel of 1,850 model R-2600- 
29 engines shipped under this item to date. The balance are model 
R2600-13. 


15 engines under this item which were eccepted during the month of 
November are as yet unshipped. , 168 of the engines shipped during 
November were model R-2600-29, making e total of 343 model R-8600-29 
engines shipped to dete. 


Two engines under this item which were septed during the month of 
November have Rot as yet been shipped. 60 of the engines under this 
item which were shipped during the month of November were model R-2600- 
29, making a total of 105 model R-2600-29 engines shipped to dete. 


The estimated shipping echedule for the month of December 1943 is 
2,220, consisting of the 2,1€@: production engines, the 69 engines 
which were accepted during*the month of November but as yet un- 
shipped, and one engine on contract AC-19764 on production shortage. 
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2. Explanation 


Purchased Parts continue to be our main source of trouble in maintaining 
production on our engine schedule. At the present writing, we are 
short in sufficient parts for the engines which are to be built in 
December. These parts are furnished us from Aircooled Motors Corpora- 
tion primarily; and, at this time, definite dates cannot be obtained 
from this compeny on the total number of verts recuired. We are 

this up with them through our Inspector of Naval Aircraft and hope to 
aleviate the condition somewhat in this way. 


Carburetors from Bendix Corporation, South Bend, are received juet in 
tise for building of engines, but not in sufficient time to plan ea 
production schedule. We are faced with the problem of receiving parts 
for December production anywhere from the first week of December to 
the 15th of December which does not allow us sufficient tine to build 
and test the quantity of engines scheduled for the month. From the 
manpower situation, this is undesirable since we cannot schedule our 


building. 
We are working toward obtaining parts for January production by the 


15th of December; but, from past experience, we do not feel that Air- 
cooled can supply parts in sufficient quantity to permit us to do so. 
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. Trouble Chart 
New Facilities Purchosed Parts Financial 


Row Moterials Sub- contractors Other Reasons 


Machine Tools i Engineering 


Labor Power 


Gov't Furnished Equip Transportation 


Explonotion 


hortege of csrbureters soi carburetor difficulties 
experienced in test prevented shipment of tris 
sodel as scheduled. The carburetor sanufecturer 
has beer contacted in an effort to e@rrect the 
exocssively rich flow. (see Genersi Soasents. | 


ae-39257 (Iter 15; Although these engines were shisced lecenter 1, 
carturetor trouble prevented siipaent in jovecber 
as scheduled. 


Ttems 17 and 19) Shortage of Pistons (due to high scrap caused by 
perosity) and ssortage of flywheel castings pre- 
wenated shirment of scheduled engines. (Lee General 
oncernts. } 


Cartveretor difflealties experienced in test pre- 
vented siipcent of this sodel. (ise 435-2 note 
absve.) see Generel Consents. 


ac-31728 (ltess 24 and 25) Complete shipment of this sudel prevented by 
shortage of pistons, and carturetor difficulties 
se wentione’ above; end also by high by-pess ofl 
flow. (A deviatio has been secured, trerehy 
elizinating future delays due to high o11 flow.) 
See General Comeants. 
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SON FID: 


heBeP Reh 


Bright Aeronautical Corsorse tion 
Patercor, Ser Jersey 


pre} 


(Item 3) These engines were pert of the three tentetive R-760-El engines 
reported on [tem 3 of AdPR for October. The remeiniag engine 
(tentatively assigned for C.4.4.) wes net aporowed. 


(Item 11) Seven (7) engines reported sccepted im October were rejected end 
therefore the total of 171 engines reported sece,ted ves in error. 
This tetal should resd 164, asking a totel of 291 «engices accepted 
on thie item (Iten 13 on October AUPR) to October 41, 1343. The 
Belence due on this contract (£0-32079) should heve resd 1879 instead 
ef 1572. fotuel chipsents sere not sffectei by this change. 


Bote 3. (Item 14) Twenty-two (22) 2-1820-60 engines on this contrect are & be cane 
colled. 


Hote 4. (Item 15) Two hundred and fifty three (255) 8-1220-60 engines on tits contract 
are to *« cancelled. 


Eocte 5. (Item 16) Five undred and forty four (544) B-1520-60 engines on this contract 
are to be cancelled. The totel quantity of h-1520-60 engines to be 
cancelled is £19. (The totel of the encines cancelled in Notes 3,4, & 5) 


Hote 6. (Item 18) Qne tumdred snd niaety five (195) R-1620-60 engines of this contrast 
are to be chenged to R-1520-66. 


Hote 7. (Item 26) This totel of 225 engines is comprised of 195 R-1520-40 to te chenged 
66, ond 30 additional 8-1220-66 engines te te procurei. 


Bote 9. (Itez 30) This contrect originelily called for 4420 R-1820-93 engines, wnien 
were disposed of es fuliorss 
2550 erenged to B-1420-64 (Iten ~ 
207 changec to B-1820-62 (Item 20 
1972 esncelled 
31 shipped 
Note 10. (Item 31) These 624 B-1920-93 ongines are cancelled ami will not be sheen on 
future reports. 
Bote 11. (Item 32) The remeining 1652 R-1520-97 engines are to be cancelled. 
Hote 12. (Itex 33) The 499 P~1420-97 engines are to be cancelled. 


Hote 13. (Item 41) The 1417 B-2350-73 engines of this order cre to be chenged te the 
following designations - 250 2-33§0-53, 1167 B~3350-55. 


Hote 14. (Item 51) This R-3350-) engine is to \e cancelled. 
Note 15 (Item 56) The 202 engines shown in columm 12 of this item are to be caneslled. 
Sute 16. (Item 61) Pour (4) B-3350-17 engines om this item are to be cancelled. 


Bote 17. (Item 65) Two (2) B-3350-43 engines an this item are to be cancelled. 
CONFIDENTIAL Page 9 
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CONFIDENTIAL NO. 3- TROUBLE CHART Gliders 


Targets 

Link Trainers 
Engines x 
Propellers 


deronsutical 
Focility Brignt Corpe City State bid Jarcey 


|. Trouble Chart 


New Facilities Purchosed Parts Financial 

Row Materials Sub- contractors | Other Reasons 
- 

Machine Tools Engineering 

Labor Power 


Govt Furnished Equip Transportation 


2 Explonation Labor shortage le edversely «ffectiag production. 


1. Engines Accepted 


3- The felicwing engines were delayed during Hoverber. 
BRl820-56 48 AC~ 32079 R623 AT 
The above engines were delayed cus to Master Rod and Clutch Sun 
Gear irounle. 
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CONTINENTAL MOTOFS CORPORATION " 
-——“<iéWRAA ALARA 


Detroit Division one = iy] | } 
12801 East Jefferson Avenue Wink Und ddr 
Detroit 14, Mich., U. S. A. 


December 2, 1943 


arny Air Forces Resident Representative 
Commanding General 

Army Air Forces, Materiel Command 
Wright Field 

Dayton, Ohio 


Statistical Control Office 3-3 
Mail Unit Box No. 40 


, 44.2. 
AMPR's No. 1-A, 3, 4, and 5, for the a ~"¥S 


Month of November, 1943 “Kh 


1. Enclosed for your information and filles, are the subject 
Reports for the month of November, 1943. 


2. As instructed by you, we are also mailing a copy of sub- 
ject Reports to the War Manpower Commission for their records, and also, 
three copies of each to the Inspector of Naval Aircraft, USN, for his in- 
formation. 


3. Please note the following increases, decreases, and can- 
cellations, occurring during the month of November: 


A. Pacific Car & Foundry Order M4-62 (Item 8 on 
previous month's Report) has been canceled. 


B. Pressed Steel Order 162X100 (Item 9) has been 
decreased from 5668 to 4186. 


C, Montreal Locomotive Order ATM-725 (Item 13) has 
been increased from 3116 to 3630. 


D. Pullman-Standard Car Order 1129-2161 (Item 17 on 
previous report) has been canceled. 


E. American Locomotive Order TS-301 (Item 11) has 
been reduced from 1320 to 1301. 


On AMPR Wo. 1~A for months of September and 
October, 1943, this Order (which is Item 12 for those months) 
should be corrected to read as follows: 
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Sheet No. 2 


General 
AAP, Materiel Command 
Wright Field; Dayton, 0. 


Month: 96 instead of 64 
‘o Date: 565 instead of 533 
'o Be Shipped: 755 instead of 787 


scheduled for Oct.(on Sept.Repart) 
Pe: So eh mees) should be 369 


shown on October Report in "Qty This 
Month" column to remin "0", as none were 


Rg g88 


a 
E 


during 
November Report, and is due to a late shipment report for the 
month of September, concerning which our other records were 


corrected accordingly at the time, but the AMPR was overlooked). 


F. Pressed Steel Order 113X1867 (Item 8) was completed 
in September, 1943. This has been carried on the Report for 
two months, as requested, so will be dropped from the Report 
next month. 


4. We trust you will find the attached in order. We have 
also prepared an additional copy of AMPR No. 4 for transmittal to Aircraft 
Section, Division of Construction and Public Employment, Bureau of Labor 


Statistics, Labor Building, Washington 25, D. C., as per your instructions 
of November 27, 1943. 


CONTINENTAL MOTORS CORPORATION 
A. Wild, Vice Preside and 
Manager - Aircraft Division 


~~ 
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i Bel aye OR PRE. ek SR Se Te a Alcan 

» Moce! Cemanstion- , RI75-13 _ R975-32 } pee / er ee 30 i: 

3) Gontracting Agency _U,S.A.A.F. USAAF(NAVY) . U | U.S.ORD. | U.S ORD. _. _VasoOhh, . ; : 
 aats heen. | ace3981) 2299 | ORD-5054 | abRD-6259 | ORD-6501_ _ 113K1867 1624100 
es 3-10-43. | 3-0-4) | t 1999-63 | S143 | G-4k3 | 25-2 | HDL-L2 
ovine tianeiae 3 1975 00. 4 2000 54 330 | 1557 4186 
contity Thies Month ' 0 10 Q rf) 0 226 

2 | 1619 9 136 1557 1279 
1 382 54 194 0 2907 


271 27 194 
104 i 27 


Nomes Of Months) 


By Months (inser! 


10) Estimate 


ie pera he end Sa = | 1975 } ieee | 381 


2) Remainder Urecheduled H i i Pos vs. eS 


2 de : co Z i E 
/ , CONFIDENTIAL 
Contractor's Representative _ Cai Army (Mang) Reprasentotwe +4 ul. t By L AS _ + 

A. Wild - Vice President P 
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CONFIDENTIAL AERONAUTICAL MONTHLY PROGRESS REPOR 


i-A. ACTUAL AND ESTIMATED SHIPMENT 


'y CONTINENTAL MOTORS CORPORATION _City DETROIT Stole MICHTGAN 
9 


__ ATM~725 | TS501-3 | 41020-7904 
12-1-42 2-18-42 | 9-21-42 
330 1645 1573 

% 0 2 
2132 1643 1352 
1498 2 221 


December, 1943 300 2 152 
January, 1944 . 2% 69 
February 204 

March 204 

April 257 

May 257 

June 

July 

August 

September 

October 

November 

December 


| 3388 
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1188_ 
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CONTINENTAL MOTORS CORPORATION : RIT 1 19 
Detroit Division & 
12801 East Jefferson Avenue 
Detroit 14, Mich., U. S. A. 


Ww bul Lu ke i RO 


December 2, 1943 


Army Air Forces Resident Representative 


Commanding General 

Army Air Forces, Materiel Command 
Wright Field 

Dayton, Ohio 


Attention: Statistical Control Office 3-3 
Mail Unit Box No. 40 


Subject: AMPR's No. l-A, 3, 4, and 5, for the 
Month of November, 1943 


1. Enclosed for your information and files, are the subject 
Reports for the month of November, 1943. 


2. As instructed by you, we are also mailing a copy of sub- 
ject Reports to the War Manpower Commission for their records, and also, 
three copies of each to the Inspector of Naval Aircraft, USN, for his in- 
formation. 


3. Please note the following increases, decreases, and can- 
cellations, occurring during the month of November: 


A. Pacific Car & Foundry Order M4-62 (Item 8 on 
previous month's Report) has been canceled. 


B. Pressed Steel Order 162X100 (Item 9) has been 
decreased from 5668 to 4186. 


C. Montreal Locomotive Order ATM-725 (Item 13) has 
been increased from 3116 to 3630. 


D. Pullman-Standard Car Order H129-2161 (Item 17 on 
previous report) has been canceled, 


E. American Locomotive Order TS-301 (Item 11) has 
been reduced from 1320 to 1301. 


On AMPR No. 1-A for months of September and 
October, 1943, this Order (which is Item 12 for those months) 
should be corrected to read as follows: 
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Sheet No. 2 


Commanding General 
AAP, Materiel Command 
Wright Field; Dayton, 0. 


Qty This Month: 96 instead of 64 
Qty To Date: 565 instead of 533 
Qty To Be Shipped: 755 instead of 787 


Qty scheduled for Oct.(on Sept.Repart) 
and Nov. 6m Oct.Report) should be 369 
instead of 401. 


Qty shown on October Report in "Qty This 
Month" column to remain "0", as none were 
shipped that month; consequently, the 
remaining figures were brought forward. 


(This error was detected during preparation of the 
November Report, and is due to a late shipment report for the 
month of September, concerning which our other recards were 
corrected accordingly at the time, but the AMPR was overlooked). 


PF. Pressed Steel Order 113X1867 (Item 8) was completed 
in September, 1943. This has been carried on the Report for 
two months, as requested, so will be dropped from the Report 
next month. 


4. We trust you will find the attached in order. We have 
also prepared an additional copy of AMPR No. 4 for transmittal to Aircraft 
Section, Division of Construction and Public Employment, Bureau of Labor 
Statistics, Labor Building, Washington 25, D. C., as per your instructions 
of November 27, 1943, 


- CONTINENTAL MOTORS CORPORATION 


A. Wild, Vice Presidedt and 
Manager - Aircraft Division 
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November, 1945 


Rear Case oastings,supplied to us by the laryland 
Sanitary Corporation in Baltimore, have been on a hand-to-mouth 
basis for some time and are still a danger spot. We now have 
a new pattern which should be in production at the Alumimm Company, 
Bairfield, in about two weeks, however, and should ease this situa- 
tion if the production comes along as anticipated. 
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Machine Tools Engineering 
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Gov't Furnished Equip. Transportation 


Explanation 


nstruction for additional Test Cell facilities is proceeding satis- 


ctorily, with approximately 90 per cent of the truction work 


inished and about in condition to begin installetion cf equipment. 


c 
t 


The delays encountered in screening machine tool orders at the War 
Production Board, Washineton, D. C., heve resulted in epproximately 
S55 per cent of machine tool facilities ordered for the increase to 
90C engines per month being delayed from one to three months beyond 
our required dete, 


Difficulties previously encountered in our om shop upon the machining 
of bevel gears to more execting standaris have largely been cvercome. 


Relatively little trouble was experienced with suppliers of rew materials, 
purchased perts, and with sub-contractors during the pest month, and cur 

schedule was exceeded. It is enticipeted, however, thet some trouble may 
be encountered upon thie score within the fortheoming month. 


Sources most likely to interfere with our schedule of 600 engines for the 


month of December ere magnesium castings from various foundries and studs 
from various suppliers, as well as gears from Foote Brothers, 
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CURTISS-WRIGHT CORPORATION 
PROPELLER DIVISION 
CALDWELL. NEw JERSEY 


December 1, i943 


Aeronautical Monthly Progress Report 
For the Month of November, 1943 


Commanding General 
AATF Materiel Command 
Wright Field, Dayton, Ohio 


Attention: Statistical Control Office 
Department No, 3-1 


Thru: AAF Resident Representative 
Caldwell, New Jersey 


Enclosure: (A) Three (3) Copies of Subject Report 


ee tc forward herewith as enclosure (A), three 
(3) copies of subject Aeronautical Monthly Px as Report for the month of 
Noverber, 1943, which is summarized as 

2. Propellers = In the month of November, 3345 propellers were shipped 
against a schedule of 3403, Of the 3385 propellers shipped, 1328 were 
shipped from Clifton, New Jersey and 2057 from Indisnapolis, Indiana, 


3. Controls - During November, 2862 complete sets of controls were shipped 
against a schedule of 2612 complete sets of controls. 


lh, Spare Parts = The following spare parts were also shipped during November, 


1943, 


B47 Spare Governors 

5263 Spare Blades 
59 Electric Motors 

ooh Power Unit Assemblies 
21 lots of Spare Parts 


Of the 5263 spare blades shipped, 2125 were steel. 


Attention is invited to the fact that spare electric motors and power unit 
assemblies were also shipped in the 21 lots of spare parts shown above. 


5. The total value of the bits, pieces, spare blades, tools, repairs and 
spare governors shipped during the month of November, 1943, is approximately 
$3,250,000.00, 
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CURTISS-WRIGHT CORPORATION 


Statistical Control Office December 1, 1943 
AMPR November, 1943 


6. There are 3186 propellers scheduled for shipment during the month of 
December, 1943. Of these, 1242 are scheduled for shipment from Clifton, 
New Jersey and 194 from Indianapolis, Indiana, 


7. This contractor desires to draw attention to the fact that the schedule 
of deliveries for Model C543S propellers to be installed on 3-26 airplanes 
is in accordance with its latest understanding of that Airframe Program, 

In addition, this contractor, at the request of the Government's representa- 
tive, has readjusted its delivery schedule of Model 0543S propellers for the 
CeN6 airplane and is withholding shipment of additional propellers as indi- 
cated, 


8. Attention is also invited to the fact that the Model C5428 propeller 
schedule for the P-47D-1 airplane has been adjusted in accordance with this 
Contractor's understanding of the Government's current program, Special 
attention is invited to the schedule of propeller deliveries to the Republic 
Aircre®t Corporation, Evansville, Indiana. It will be noted that delivery 
of propellers incorporating Curtiss Design 235-18 blades and Government 
Furnished A, 0, Smith Design SPA-3 blades has been civen priority to that 
point with delivery of P-47D conversion sets of material incorporating these 
same blades being made when availability of blades permits, 


9. It is anticipated that Model C5U2S propell 

S8¥-2 airplane. As yet the unshipped Model C5325) procured f 

have not been cancelled and additional Model C5428 propellers 

enticipation of this revised requirement, this contractor has 4 

schedule of Mode: C5423 propellers for the S82C-3 airplane, enough propellers 
to meet the SBF-2 requirements, 


Respectfully, 


\ 4 Be ¥? 


Cae Arann Propeller Division 
: -€es gf oul Ce ew ' é 


Chas, F, Farnsworth, Manager 
Contract and Order Department 


Curtiss-Wright Corporation 
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AC=27731 
8/6/42 


AC=27731 12D40~211 
8/6/42 


AC-32709 1240-211 
10/28/42 


AC=32709 12D40-211 
10/28/42 


AC=32709 6101A=12 
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6/21/48 
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Irving Mi Keyfits, / ‘ Horace B. Mocre 
Assistant Engineer. U.S.A.AsFs IC, 
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10/28/42 
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AC~37899 6101A-12 
6/21/43 
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yn {hi ; tm oN 4 ] vorace rf 4) f2 


Irving Mj Keyfits, 4 “/ Horace B. Moore 
Assistant Engineer. U.S.A .AaF.*.C. 
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| BALANCE 


CONTRACT 
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CONTRACT | ACCEPTED | ACCEPTED 
—4—_— 1 “ 











610$ A.A.F. W535 ac- A-20G 61 23E50 63534-21 1600 1500 In 
26294 Douglas 25049 (S-3) 62 300 In 
12-4-42 62 225 Sp 

rs 


610f AAFP. W535 ac- A-20G W535 ac- 115 6363A-21 
32732 Douglas 25049 (S-11)116 
8-18-43 


6lo¢ W535 ac- A-20G W535 ac- 164 6353a-21 
32732 Douglas 25049 (S-15)165 


W535 ac- A-26 W5S5 ac- 147 
25049 (S-14)148 


25049 (s-3) 
12-4-42 


W535 ac- B-17F W535 ac- 
20291 Douglas 25049 (S-3) 
12-4-42 


3S ac- B-17F WSS5 ac- 
20291 Douglas 25049 (s-3) 
12-4-42 


W535 ac- 8-17F S35 ac- 
20291 Douglas 25049 (8-3) 
12-4-42 


W535 ac- B-17F WS35 ac- 6477A-0 
20290 Vege 25049 (S-3) 
12-4-42 


W5SS ac- B-17F W535 ac- 
20290 Vega 25048 (s-3) 
12-4-42 


WSS5 ac- B-17F W5S5 ac- 
20292 Boeing 25049 (S-3) 
12-4-42 


WS3S5 ec- B-17F W5SS ac- 
20292 Boeing 25049 (s-3) 
12-4-42 
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ac- A-20G W535 ac- 61 23E50 6353K-21 1509 o | eo 
26294 Douglas 25049 (s-3) 62 I 
l2-4-42 62 5 














AsAsF. W535 ac- A-20 G W535 ac- 115 6353A-21 
52732 Douglas 25049 (S-11)116 
6-18-43 





WSS5 ac- A-20G S35 ac- 164 6353 
Z 5 5 SSA-21 
$2732 Dougles 25049 (S-15)165 ; 
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5 z 59A-1 
34433 Douglas tia 


| 480 | 480 | 560 | 171 
240 | 240 | 160 | 400 
720 | 720 | 725 | 2110 
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W535 ac- O 6477A-0 
25049 (5-3) 
12-4-42 


WSS5 ac- 
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124-42 o_o 





W535 ac- 6477A-0 4228 In 
25049 (S-3) 1461 Sp 
12-4-42 7 is] 
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= \ 637 

25049 (s-3) a = 
12-4-42 P 
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15 671g@ A.A.F. W555 ac- 8-17 50 6477A-0 2400 In 
20292 840 Sp 


67l# WS35 ac- 
20292 cei 25049 (S-3) 52 
12-4-42 


WSS5 ac- 125 
25049 (S-11)124 
8-18-45 


W535 ac- 
25049 (S-3) 


6477A-0 
25049 (S-3) 
12=4-42 


W5S5 ac- 127 
25049 (S-11)128 
8-18-45 


B-24E W535 ac- 13 
18722 Douglas 25049 (S-3S) 14 
12-4-42 


WS35 ac= B-24— WS35 ace 53 
18722 Douglas 26049 (S-3) 54 
12-4-42 


WSS5 ac- 8-242 WSS ac- 
24663 Worth 25049 (S-3) 
American 12-4-42 


WSS5 ac- 8-24D W5S5 ac- 
26992 Consol. 25049 (S-3) 
12-4-42 


A.A.F. W535 ac- B-24E W535 ac- 
24620 Consol. 26049 (3-3) 
12-4-42 


W535 ac- PB4Y-1 W535 ac- 
24620 25049 (s-3) 
12-4-42 
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} } | | | | / / / 
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| Qo oO} 1129} 
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53 
25069 (S-3) 54 
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049 (S-3) 8 © | 80| 160) 110 
4-42 


W535 ao- 20 
25049 (s-3) 
12-4-42 





WOS5 ac- 20 
26049 (8-3) 21 
12-4-42 


W555 ac- 21 
25049 (8-3) Z 
12-4-42 
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AIRPLANE | MODEL | PROPELLER 7 CURRENT MONTE 
CONTRACT | DESIGMA4 CONTRACT - | DELIVERIES 
WOMBER | TIOW | NO. AND 9 
DATE stape | CONTE E J 
PB4y-1 


W5SS ac- 
25049 (S-3) 
12-4-42 


C-47 W555 ac- 
Ford 25049 (S-3) 
12-4-42 


C-47 W535 ac- 
Douglas 25049 (S-3) 
12-4-42 





C-47 
Ford 


C-47 § 66 
Douglas 5K ) 66 


c-53 73 
Douglas c ( 74 


PBJ-l W535 ac- 137 6359A-18 
25049 (s-12)138 
10-18-43 


British DA W555 
ac-149 
6-28-41 

British WSS5 ac- STA 
25049 (s-9) 37B 
12=4-42 


British W535 ac- 37A 
25049 (S-9) 37B 
12-4-42 


British W555 ac- 40A 6519a-0 
25049 (S-9) 408 
12-4-42 


British W535 ac- 404 6355A-0 
25049 (S-$) 
12-4-42 


British W535 ac- 168 6519a-0 
25049 (S-15)169 


* 


British W535 ac- 177 6519a-0 
25049 (S-15)178 
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PROCUR~ AIRPLANE | MODEL | PROPELLER 5 ESTIMATED FUTURE DELIVERIES 
UNIT ING | CONTRACT | DESIGWA+ CONTRACT 


ar 1946 
WEIGHT AGENCY.. WUMBER TION Wo. AND 3 JAN 
) DATE JAN. APR.| MAY 4 JULY} AUG. | SEPT . 
} 


663$ W535 ec- W535 ac- | | 
21216 25049 (S-3) 3 6477A-0 | | 











12-4-42 | 


W6S5 ac- WSS5 ac- J | 
21216 25049 (S-3) | 





12-4-42 ‘ | / 


| 
1 
| 
W535 ac- C-47 W535 ac- 6477A-0 | 
20869 Douglas 25049 (s-3) ) | | | | | 
; 


} 
| 
| 
| 
| 


12-4-42 





| 

W5SS ac- C-47 WSS5 ac 1 1 
21216 Pord 25049 (S 
12-4-42 











DA W5SS 
ac-1043 





35 ac- 
n (s- 


“42 


2 


7 


WS35 ac- 137 6359A-16 
25049 (S-12)138 
10-18-43 


British DA W5S5 
ac-149 
6-28-41 

British WSS5 ac- kh 5200 In 
25049 (S-9) 1832 Sp 
12-4-42 


British W5S5 ac- c 4198 In 
25049 (S-9) 1355 Sp 
12-4-42 Beer 


British W535 ac- 6519-0 288 In 
25049 (S-9) 124 Sp 
12-4-42 rtd 

British WS35 ac- OA 60 In 


25049 (s-9) 
12-4-42 


British W5S5 ac- 168 6519-0 
26049 (S-15)169 


British W555 ac- 177 6519-0 
25049 (S-15)178 
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CURRENT MONTH 
DELIVERIES 








- | 
British Pending 6519A-0 0 f ( 668 /1480 p4so 
4205 Sp ( 0} 700 | 700 
| Bee ETSS BITES 


British Pending 6519a-0 346 In 
122 Sp 
“RE 


British DA W555 6355A-12 548 
ac-149 In & Sp 
6-28-41 





British WSS5 ac- 494 6355a-12 
25049 (3-9) 498 
12-4-42 


British W555 ac- 43a 6619A-12 
25049 (3-9) 438 
12-4-42 

British W555 ac- 186 6519A-12 
25049 (S-15)187 


British W535 ac- 195 6519a-12 
25049 (S-15)196 


British Pending 6519a-12 


British WSSS ac- 145 S359A-12 
25049 (8-12) 
10-18-43 


67455 
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PROCUR~ AIRPLANE| MODEL PROPELLER | srmscamd coum a ad CURRENT MONTH ESTIMATED FUTURE DELIVERIES 





ING | CONTRACT| DESIGNA{ CONTRACT |coNT. QUANTITY | PRODUCTION | DELIVERIES ———+ 
AGENCY | NUMBER TION | WO. AND |ITEM ow | to 0 DATE | = 1943 | 1944 | j 1946 
DATE CONTRACT | accePreD | ACCEPTED 
— EST. | DEC. | JAN. | PEB. wi. | APR Pee auG. Jeet etl worl DEC. sft 


r | 7 











British Pending 12018 In 12018 on 1480 hago SEES 1700, oo 


4205 Sp 4205 700 La ee 500 | see 800} 205 
Tezzs | | ee hase P2509 “755 


British Pending 6519-0 346 In 346 { / | s40 


122 Sp 122 : 12 
Te er | 25% 
| 





British DA W535 6355a-12 
ac-149 
6-28-41 


British WS35 ac- 49a 6355a-12 
25049 (S-9) 49n 
12-4-42 


W535 ac- 186 6519A-12 I C 0 | 128 | 240 0, 520 | 320 ¥ 
25049 (S-15)187 0 | 320 0 0 | 520 } 
Tz MD YO IH WH |S Oy = 


British WSS5 ac- 195 6519a-12 
25049 (S-16)196 


British Pend ing 6519-12 


British ? W535 ac- = 145 6359A-12 
25049 (S-12) 
10-18-43 


5004 6000 | 6000 6000 | 6000 | 6009 6000} 6000} 6000! 6000 














THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


RCS 6546 FED DAYTON DEC 17 1943 345AXX PM 
ATN: CAPT J B JEMING® PRIORITY 
el 


TWELVE EACH Re@S@e25 ENCINES DHXX SHIPPPXX SHIPPED 15 DECEMBER 1943. 


END AFAMC 


\ 
eas CONTROL SCXX SECTION 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


CONFIDENTIAL , , 


Facility 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


Budget Bureau No. a9-R118 


AERONAUTICAL MONTHLY PROGRESS REPORT prcdieagg 80 oF 


F1-B ACTUAL AND ESTIMATED SHIPMENTS NOVEMBER 1945 


Report for Month of 


PROPELLERS 














d pla PROPELLER E aa 1. 
Report | 4 ' = ™ Quan. Cell very 
Procurin = iz | Ta ‘ 


Item | : Cont ract 
Number! AGENCY | Contract | Numoer 


Actual 


meted 


3400+ 468-037 — 42048249 +-5€8- 


+000} east Tiz | wos "gas 712] 




















[ie eee ee 
[es | gel me aol =~ | |S 




















| 29749 


ed 


9-11-42 | 


| 29749 











+4 


, 1411150 | 150° 
_25! = 





0C 





| 40/170 170 


liad la 


oo 


+ 


Sp. 
64774-0 Sp.Bl. 
P3ESO/63594-18 4 


lh, 


ene Sesser 
$i 


ey 
, ok 


























Contractor's Representative 


-+ 4 
| 


ses 


e 
- = 
54|  65594-18 Sp.5l, | 


: 


ie 
& 


pak eEEe 
bye BBBe Be 
FE” 


Rad dished 
TEE 


oe 





a 
8 





42) ae A eS 
CONFIDENTIAL 


bb 
[a 





(Navy) Seoresentative Page 1 of g Pages 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


CONFIDENTIAL 


Facility “SMENGTON RAND INC. 


AERONAUTICAL MONTHLY PROGRESS REPORT 


#1-8 


ity 


ACTUAL AND ESTIMATED SHIPMENTS 


JOHNSON CITY 








[ 


oe a yg 


SRA eg 


a4 


; 
| 


i 
a 


j 

/ 
e8a 
fff 


a Wa 


tf 


| 
+ 


t+ 


PROPELLES 








Ttesdaae 


129749 
(3-11-42 


|207%o 
j-ll-42 


j = 5p. 
for S5074-0 Sp.B1. 
23880 /6507 

(208) J fs mrt me 
}119) 6507A-€ Sp.B1. 
\1185 23850/64774- 

aT ae /' va © In. 
[117) 





Sade ae 


| 
14" 
| 
| 


idgeae dese 


/23749— 


(20GB, C 29749 
_-RSCSEBTLA | 





aes) 6507A-0 ot 
| 25850 /63584-21 Sp. 
333 |25E50/64774-0 in, 
135; 64TTA-0 sp.Bt 


7 
| cn | 


8) Ee 


| 
| 
— —wd- 
ae ee 
es § 
" $07 
a he 


gba 


i 


+ + 





Lf 


E848 
naa 


at 


BELL 


hand 
| 
/ 

— oe 


SEE 


_ 100 


| 8B) 10 


| 200 | 
| "70 
4 210 |- 


5 re ee ee 


4 


a tl 


Budget Bureau No. 


Approvel Expires 


Report for Month of 


PROPELLERS 








4 


uO_Rits 
1/15/aa 


NOVEMBER 1945 





, (105 
78600 





T i 
. a 





(125145 WAS ISI [de ae as a | 


[100 | 
8 
| 


; 








jf ff 
CONF I 
5 


Page 8 of Pages 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





CONFIDENTIAL 


Facility 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


IS UNCBASSIFIED 


AERONAUTICAL MONTHLY PROGRESS REPORT 


#1=-B ACTUAL AND ESTIMATED SHIPMENTS 


JOHNSON CITY 


Budget Buresu No. 59-Rity 
Approvel Expires 1/15/a 


NOVEMBER 1945 


Report for Month of 


PROPELLERS 








—— “sie oe 
| D PROPELLES 
“oars 











Report | | 
|Precuring : | Contract 
| 

—— | Number 


umber | Date 


Item 





md [aay a are Ss) 


i =a 











Sp Eee 
6859i-18 SpE. [1 
wses0/eabs- id “18 Ti 


























| =| | =| 


B-17F 1 ‘| 23743 


|k-20H (| 29749 


| a eae 


|4858 | 99749 


| eerae 


__|400ser [9-11-49 
_|5 Frog. | 9-11-42 | 


[9-11-42 © 


65594-15 Sp.Bl. 
B5ESO/64774-0 In. 


Sp. 
647740 “Spb 
28E50/6858a-21 In. 
. . 


soe ees 


68554-21 Sp.Bl. 
25E5C/6559A-24 In. | 


Bp. 
24 Sp.Bl, | 
25E50/6507A-0 In. | 





3 


‘se 
7. 


| 
: i 


23749 





T 

+ 

feet 
a ee 


rreszeu| 9-142 | 


$710 Sect. 
| #5580/8807A-0 In. 





ojeieye 





Hae t 








| $ ; } ; i ts / ; + 
pee i ai wt [taay [rasp - mer oes ow oe = ee 





Contractor's NG i =H sor Army (tevy) Keoresentative 2% Zw bff ? yt 
. ® Planning 4.¥.Rochford,Capt. C 
* 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


CONFIDENTIAL 


Page of Pages 
5s 6S 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


S UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


CONF IDENT IAL 
AERONAUTICAL MONTHLY PROGRESS REPORT esas pg sed ea TH 


Approvel Expires 1/15/ea 


1-8 ACTUAL AND ESTIMATED SHIPMENTS 
Report for Month of NOVEMBER 


ee PROPELLERS 





| =1660g-P 4 
4/11/42 | 

| 45 ? 

| e/eijae 

PT-17 = | 42-19116+P 

| 5/25/42 

'N2s-5  44-3658-P/ 

| (11/15/43 " 

_PT-17_ 45-23581-? 

: S/io/ss 

| PT-23 (a029738 

‘2026981 = 6/18/42 

ac2z66ll 

PT<-23 


, 900 | 671 229 


+ 


--}--- 


CONFIDENTIAL 


Page ~ of Pages 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


CONFIDENTIAL Budget Bureau No BO-R11s 
AERONAUTICAL MONTHLY PROGRESS REPORT phair: ee 


Approvel Expires i/is/as 


ACTUAL AND ESTIMATED SHIPMENTS 
Report for Month of VILE 


PROPELLERS 





et ER er OM Re (a Date Jan. |Febd. Mar. Apr. (May (June 
Peirchild C41 [70925 | 11 age 00 as tae ee ee ue me |__| _ 
ac 915=2/ 5 : ; ; T | ms ; ; + ; ; : 
Fairchild c-61 | i lL) Been68 ta a 
pereses [10/i4/4e; ft ! 
Fairchild C-61 6s6is-5 || A Iej 123 
pe°BS55 (10/14/42 Z 
S) ee °°) \BSSSS45 | 
| 12/10/42 | 
| L-24-SB (43-25276- 
AP pnd 44 2/4/45 
ATF be " 


—— ” ; 
Ae " 


“2 A ee ly 
| AAP . . | Spq 2000 /1200 
Waylorerart L-24 29190 (1 Tas 1100! 995 
| mes6504 «2/8/43 powell | 
Piper L-4a | 2399 2042 In 1500 2284 | 
| pe36506 | 2/12/45. | " / 
_feronea L-3B  F-0874 | pangs In, 500 | 475 


~ 
] 


& 


nw 
|) 


| 50 60 (30 [30 (30 [so | 
1200 400 $00 200 200 200 — 
Qo. 15. | | 
0 100 — 
| 30 | 30 
200 200 


cocks & 


io 8 8 Se Ass 
be 
& 


| AAP or a ye 
Aa T° 45-18799-F 
/ 1/7/48 


a4-1999—7) 

| 9713/43 _ 
|45-S2838-7 
16/14/43 


Page # of 5 Pages 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCBASSIFIED 


CONFIDENTIAL 


udget Bureau No, %9-R118 


AERONAUTICAL MONTHLY PROGRESS REPORT 


Approvel Expires a/i5/as 


?1-B ACTUAL AND ESTIMATED SHIPMENTS 
Report for Month ofNOVEMBER 


PROPELLERS 





Eng. Corps J4F-1 CP-606 
10/4/43 
Eng. Corps J4F-1 Cr-654 | 
| i 10/5/45 
Coast J4%-l 30S-02644 
Guard (6/16/43 
_AY PT-19B 45-27518-7 
ac29756 4/19/43 


& 


- ae 4 


ae wee fF ee 


_AF 
2029835 3/25/45 


PT™H19-26 .ne 26994 
; 3421/42 


feecokon TBA fae 


“gf 8 88 636 & & 
“pe Be 


CONFIDENTIAL 


Page 3 of S& Pages 





0 ‘ 
THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


HIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


CONFIDENTIAL Budget Buresu No. 89-8148 


AERONAUTICAL MONTHLY PROGRESS REPORT Approvel Expires 1/15/88 


7-1-8 ACTUAL AND ESTIMATED SHIPMENTS $ for ~ 
Report for Month of hovembor 


PROPELLERS 
ititz 


l6 | 45F05131 
42515131 and 
| Propellers 
| Metel Tips 
Serews end Rivets 





Navy Pare hase Orters 


| Test | 4421 4—4F [28h TOATBAD Spe] | ‘Completed 
_ Ciuds 10/18/43 |290 TC4CB40 De ‘Completed 


leyy F228s-16071 13 | tote) Tips ssi700 [50 |150 150 150 | 
B/20/43 Metal Tips 7 so. 

j Metal Tips | | 50c 300 S00 
Metal Tips 2 2000 | 

Ketel Tips 30 700 y } 1706 


2| Mode) we-18 
| Model w-Dap 


Model W-35 


.5 


o-4——-----$-—- - + - ----4------} - 


COMFIDE*TIAL 


Page of & Pages 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





- ~spur 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


AGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


CONFIDENTIAL 


AERONAUTICAL MONTHLY PROGRESS REPORT 


%1-B ACTUAL AND ESTIMATED SHIPMENTS 


tL75SSe29h 
. + 9/41/45—+ 
eee ee a 
Siube =. 3/i6/4s-— -+ 


! 3629 } 


Se 


k] BeEL| BL | 


+ 


_ Gulver PP -1é 
is214 


-Culyen Pale 


Erg E 


¢ $ 
THIS PAGE IS DECLASSIFIED IAW EO 13526 


Budget Bureau No. 


Approval Expires 


Page s°fg 


Pages 


BO_RSIz 


1/i5/aa 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


CONFIDENTIAL 
MATERIEL DIVISION 
CONSOLIDATED STATISTICAL REPORT 
1. For the Month of 


AERONAUTICAL MONTHLY PROGRESS REPORT—SECTION III PART 


2. Name of Company ...... Sensenich Brothers _ 


PATIO » orn eatin Lititz 
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sired. Check “X” to the left of only those troubles that are experienced or anticipated. Where possible relate 
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i-<Gontract 45-25381-P-Design I8AA64 Production being increased on this design 


3-- 
S~ontract 44-3121-P=Design 43523447 Sensenich Brothers increasing production of this 


2 Gesign to meet recuiremen$s. 
S—Contract e035545-Design S5LY57 Contract will be campleted in Decenber 
m 2-Contract 45-25276=P-Design 45K10107 : Novemt shipment deferred until March 


1-Tayloreerft 29190) _ 
i-Piper 2397 )Pesign 72042 Meeting ma 


lContrect 45-18789-=Design 42K12355M-Contract should be completed in December 
lContrect 44-1999-P-Design 725066 Contract will be brought up to date in December 
2Contrect 43-28969-P-Design 45K13605 Contract shead of schedule 

1 Contract 44-5045-P-Jesign S2RS72 Increasing production on this design 
lContract [0S-0264A-Design 82hS72 Contract will be completed in December 
l—Contract 42-21895-P-Design 43715131 Contract will be completed in December 


l<Culver 20275-Design 66053 Ipder will be completed in December 
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further engineering difficulties. 
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The eaple- 
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nd@ and France 
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ete firmly believes 
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were not se ready ¢ r omb & A be £ hin a 
ard, after much cor =< a: Hempe ae P 
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nimetz lest} ne 
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Feb. 10, 1915. Joseph A. Steinmetz, vice president 
of the Aero Club of Philadelphie, described at the Aero 
Club of America in New York his project for a BALLOON 
BARRAGE. 

He proposed mmbers of amall hydrogen balloons 
attached to fine 2mile wires wound on windlasses. 
Attached to the wires were to be high explosive or 
inflammable bombs which would be drawn into the enemy 
aircraft upon contact withthe wires. 

In the spring of 1914, he urzed the use of a bomb 
with hooks, suspended by fine wire from an airplene, 
as an offensive weapon against the airship. On contact 
with t o airship, the bomb is automatically drawn to it, 
and as the kooks take hold the explésion would occur. 

Newspapers stated "the French army had purchased the 
invention for $100,000. and arranged for Philip D. Rader 


(Phtla-Pub Public ae Feb. 11, 1915, May 18, 1915; 
N.Y. Times, Aug. 4, 1914; N. Y. Evening Journal, Aug. 22, 


1914; ; ete} 


Mr. Steimmetz was an engineer and member of the firm 
of Jammey, Steinmetz & Co., of Philadelphia. 


The Germans are reported to have used a form of 
belloon barrage as early as the winter of 1914-1915. 
By 1917 balloon barrages were in use by all the principal 
European armies. 
(Betrege Balloon Organization, , U. 8. Barrage Balloon 
School, C. A. C., 1942; <2 ttanica; 

In September 1917, a wes talled 
exound Loniog about the time German giant Gothas began 
raiding England. 
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ipl Procurement, aperimmtal 6 service funda 


= aac 
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independent tegre -<. rie 
Air Reduction so, ) 


Truce-Trectarc8 
pa thie a | 


sad 1 rocuremtat for /.3. Army: 8 Gas Trailers 
serie Siz ¢ iat Sod 
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-l or tee Poth 
Tetal e« ead of 


Belicen Finch ‘or the aenth 
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at end of most 


fur toe months 
Tetal et ord of sontt 


ee a ee a ye a ie ee = 


+ Dolivery Schedule to be determined later. 
95s, Yess 2-Ralloon, figh altitude 
Gable, digh dit itude 
o3-finch fype i-1¢, Tigh aAltttnde 


The mavufacturers sceeduled deliver; 
wade evailaie. 
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Itea 7 Axhibit ¢ 
BARRAGE BALICOSS Breakdown of Veo puent Cocts 


eas, «ide. QO. WgAN.  Sxporizpetgl § Forviae test celivared 
coNTRACTKR 23 Ph. Bes ob £523 Funds bey? 
| TOSAL <-L2-u8 


ee es ee ee 


ae ae 
: Tire « hditer © ; « (1G Fads) 6 
dir Crvieera,; Inc. & 


Ae Cruisers, Inc 


19h Pree. Yor 0-8. 
Arayt 


192 Procurewent: 

3.%. Goedrieh {73-11 fumd«} 
Genetul Tire 4 ~ubler 7.7 215,587.06 
Air Gralsers, Ins, 7 $30,200. 
Soadgmry Tire & -odber 2,515. 1, 762, €05.00 
; vapettow ¥ire 4 Rubber I 5 FGA, H.99 
. ¢ a * 3,544, 05.00 
ny 2g 177,200.00 
ceedyasr. fire @ Yubber 4,97 6, 358,109.00 
Genera} fire 4 Rubber nee 1,784, 500490 
aig Crutears, 525 2,479, 300009 


late 

doodyear fobter ; 1,686, 796.00 

ine Rabhag Go. op TH teer of intent -« 
Detel Mee Proc. For ~~ S Ts 7 Seis x. a 


U.S. ater 
Dilethle type 1715 
Sallenet Type 


i 


ne 
g 
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THE EVENING ST. 


New Type Barrage Balloon, 
Lean and Deadlier, Developed : 


Anchored Airships, About 30 Feet Long, 
Small Enough for Easy Mobility 


Br HOWARD W. BLAKE SLEE, rig nit 





CAMP TYSON. Tenr 
As dusk f 


Mobile 
in one v 





ual barrage on 
Held by Weighted Net 
A V. L. A is bedded down—tha 


firm 
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tO Eosball’ Eve ning Stat Sporls g 


i—A—19 


Shutout Wins Leave aaa Pinettes Cut Hi-Skor 


District Pin Loop Pennant Margin to One Game 
. Kenwood Women Retain Country Club Flag; 
Little Changed Field for Goodman Tournament Grows 
Clarendon, Lucky Strike, Coming | i _ Tony Santini { King Pi . : 
Hyattsville, Spillway . 3 se I 
Spread Whitewash 


Regal Rep 


Combine Li 
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Britain's Convoy Barrage 
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NTER-OPFICE MEMORANDUM 


WAR DEPARTMENT, AIR CORPS 
Office, Assistant Chief 
Materie! Division 


imwas 52 
Wright Field, Dayton, Ohio 


Date 


SUBJECT: 


znivits a@i<ar tie statas of 
rocurement is a functic 


Lt. 
L, Inel. Chief, Aircraft Laboraterye 


Mg nature . 
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Statas f «22 Funds 


te ; Sot Up 


71 ,224,,090,00 


39 104,869.00 


39, 10k, 669.00 
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Americen Chain & 2,621,000 1,803,000 


Cable Company 


John A. Roebling's 
Sons Company 


American Chain & Cable Co. S-l Cable 600,000 


62h, 120 


585 5h 


12/31/41 
28 weekly 
until com- 
plete 


2/15/he 


Answer to Letter of 1/21 

Items 1, 3, 4, & 7 ehipped 
complete 10/6, Item & shipped 
complete 10/3 Item 12 shipped 
complete 9/11. 

Ltr. to Eastern District 

2/20 - Due to War conditions 
shipment could not proceed to 
destination and was ecccrdingly 
discharged at Port of Stockton. 
Shipment has been picked up by 
San Francisco Port Branch and is 
now there awaiting forwarding 
instructions. Letter 2/23/ from 
East. District - An enclcsure, 
Copy of Communications, was 
forwarded contractor and same 
was to serve as a transmittal 
for necessary action. 


Overdue Report 12/17 Shipping 
2600 ft. 12/16 to FAD, will ship 
12,000 ft. 1/19. Will endeavor 
to ship balance 1/23. 


No Remarks 


No Remarks 
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; Characteristics 
*-Type Barrare 


shal] have an operational 
he following ecnd 


tions. 


Air Tempereture ----- 
Seromet Pressure 


> 


2. The dallonet shall 
“food feet altitudes in calm weather withou 


[oO ascena to 


nout the necessity 


able low stretch cord. 


r inflated stabilizing fins. 


uch design as to allow a rate of haul dowmm 


ninute in a 20 mph wind. 


Tepoing-ur lloon is be possible from a close-"aul position 


» A known fabric shal : in the construction of the balloon wit! 
the least permeability obtainable, consistent with other requirements, 
particularly with reference to long life and low weizht. The fabric de- 
terioation der storage or use shall not limit the life of the balloon to 
less than 9 months. The fabric shall be treated to prevent excessive 
superneat. 


balloon sh be rizgzed for mechanical handling 
handling system as may be adopted. 


The balloon shall be capable of flying in a mph wind without 
i to the balloon. 


Under stesdy wind conditions the balloon shall not pitch or vaw 
off wind) to the derree so that the balloon becomes unnanazeable. 


The desien of the rigreing shall be such that no ballast is re- 


The balloon sha 
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fot 169627330 


ercre TA yiat 
CON . = Sc 7 -T 
(EQUALS BRITISH SECRET Cunck ve 
*Plendly or UnidGe.tificd \ircrarft elie ed ‘riendl , 
which flee through Operational o rrageea oe 


the height of balloons, «‘tihout impactin . cs ies 


Barrage. vz ircrazt. ii it of 
ircoruft. 


iarwiGtie 2 surricanes. 
LANZL eye ornet linthe 
Loves tort. Jie Pignter. 
torwich. e lieved “ustanire 
heernecs. i uda@on. 
outnampton. irricane. 
eybridge. (ee aiporalt. 


58257 a 
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AbreNvlX "b". 


,ircraft (Believed /riendly, 
atio al balloon barrages, telor 


Friendly or 
icn flew 


furl 2 & f629338 


Height of Height of 


‘arrave. 
Aircraft. Balloons. 


7/5. 


16/5. 
19/5. 
21/5. 
25/5. 


Harwich. 


Norwich. 
Norwich. 
Norwich. 
Norwich. 


4 Thunderbolts. 


Thunderbolts. 
Oxford. 
Piper Cub, 
Sti rling. 


4/6000 ft. 


2500 ft. 
3/4000 ft. 
1700 ft. 
1700 ft. 


26/5. 6 Thunderbolts. 1700 ft. 


No. 32 Group. (No. 10 (PF) Group). 


T/E. Bomber. 
Stirling. 

Tiger Voth. 
fpaining Aircraft. 


Norwich. 


Grouned. 
500 ft. 
500 ft. 
vrounded, 


Birmingham, 
Birmingham, 
Birmingh aa. 
3irminghan. 


srou.ded. 
rcunded. 
su. ft 
10s ft. 
srounded, 
srounded. 


Joventry. 
soventry. 
Soventry. 
JSoventry. 
soventr 

soventry. 
soventry. Lanca 5 Sv ft. 
,oventry. { i SU0K 50U ft. 

coventry. srounded, 
Coventry. Jrounded. 
soventry. Grounded. 
Coventr;. iellington. 50 {te 


brietol. Pirhter. 2000 ft. 500 ft 


1200 ft. 1000 ft. 


Dartmouth. Ttypnosca. 
Grounded, 
Grounded. 
500 ft. 


750 ft. 
4000 ft. 
2000 rt. 
5v00 ft. 500 ft. 
1500 ft. Grounded. 
2000 ft. 5u0 ft. 
500 ft. 
500 ft. 


Plying Portress. 
Oxford. 
Liberator 
helifex,. 
HurFricane 
wellington. 
Lancaster. 2U0 
Lancaster. 3000 


Derby. 
Yerby. 
Defoy. 
Derby. 
Derdy. 
Dert:. 
Jerdy. 
Jerby. 
Beaufighter. 1000 500 ft. 
Uniden tified, 1000 ft. 
Wellington. 500 ft. 
Oxford. 500 ft. 
Jdurricane. c 500 ft. 
Cxford. Soo ft. 


Newport. 
Newport. 
Newport. 
Newport. 
Newport. 
Newport. 


Swanses, o/s 40:nb 500 ft. 
srounded, 
+rou.ided. 


ou ft. 
+rou ded. 


2000 ft. 
3v00 ft. 
5.00 fte 
1500 ft. 


Yeovil. 
Yeovil. 
feovil. 


Yeovil. 


Typhoon. 
deon. 
elling+on. 
r@llington. 


eT, 
f 


CONFIDE 


(eave, oe 
‘ 
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CONFIDENTIAL 


— SECHET) 
ao 
% 


- Mme. Date. sarrage. Type of Alrcraft. 


vable. 
FSSC. DY/Lé 
° . ate li. 
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snmio 


Puee 56 (27332 


15 Fortresses,. 
Avro Anson. 
Avro Anson. 
Mosyuito. 
Wellington. 
Portress. 
Lancaster. 
Halifax. 
Portresses. 
fosquito. 
Avro Anson. 

6 FPortreases, 

4 Fortresses. 

#Portresses. 
Portress. 

87 Portresses. 
o/Z. Siplane. 
Liverator. 

2 T/S. Aircrait. 

n@llingson. 
Air 3peed .x.ord. 
Lancaster. 
Halifax. 
T/E. Bomber. 
Portress. 
ihitley. 
felling ton. 
?/E. Aircraft. 
Portress. 
Lancaster. 
Portress. 
Portress. 
Tiger Cub. 
Fortress. 
Portress. 
Portress. 
Airspeed Oxford. 

8 Hurricanes. 


PSRESSLSLS 
3 PB : 
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December 20, 1940 


Memorandum to the Chief of the Air Corps 
Through: Chief, Materiel Division 
Subject: Coordination of the Barrage Balloon Project 


1. The complete war tine terrace balloon project contemplates 
122 squedrons which with suitable group headquarters will consist of 
approximately 2,000 officers with 48,000 men. Plans discussed yesterday 
with a representative of Ge3 indicate the probability of errloying on 
this project by the fall of 1941, about 300 officers and over 6,000 men. 
‘xpenditures during F. Y. 1942 of 50,000,000 for Air Corps =nterial 
are envisared, These ficures are cuo'ed to show the narnitude of the 
project. 


2. It ts obvious that organization, procurenent of both 
personnel and materiel ani training, as well as the procressive establishment 
of basic policies are the immediate problems involved. Each division of 
the Office of the Chief of Air Corps is ‘o sore extent concerned, 


3. It is necessary, at least durine the period of planning and 
organization, to effectively coordirate the actions of the various divisions 
of the Office of the Chief of the Air Corps. It is believed that this can »e 
done most effectively by having one officer charged with the development of 
the barrage balloon project. This officer should, it is believed, be a 
Special assistant to the Acting Chief of the Air Corps, so that he can work 
with all divisions of that office, as well as with outside arencis such as 
the War Department General Staff and the National Defense Advisory Commission, 
He should by the acquisition of suitable assistants, gradually build up an 
organization which, after the levelopment period is over could be used at 
Brownwood, Texas as the nucleus for a Barrage Balloon Traininc Center, 


4. If the undersigned is to continue in charge of the barrage 
balloon program, as verbally directed by General Arnold, it appears that his 
recent assicnment to the Materiel Division does not facilitate the accomplish- 
nent of that purpose. The proposed transfer of the umdersigned to Bright 
Field still further reduces his effectiveress én carrying out his orizinal 

+ + 
pig Boe 55 et gl2 direst of informal contacts with the other Divisions 
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5e This matter is brought to the attention of the 
Chief of the Air Corps, realizing that the pressure of the Air Corps 
expansion precludes routine concideration of relatively minor matters. 
It is believed the proposal contained in paracraph 3 is for the best 
interest of the service, regardless of which of many competent officers 
might be so assigned, 
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TAR DEPARTVE"T 
GFFICE °F TH" CHIEF OF THE AIR CORPS 
WASHINGT ON 


September 24, 1940 


MEMORANDUM for: Lt. Colemel C, B. Lober, A. C. 


The following directive will be carried out by you in 
activating Barrage Balloon Squadrons: 


1. The Mission 

To provide a barrage balloon organization consisting of 150 
barrage balloons with associated equipment and required personel. 
2. ya Ek 


&- Third balloon squadron = 2 officers, 139 nen. 


be Four inactive duty Reserve officers, airship pilots; 
eleven inactive duty Reserve officers, lloon pilots; and 


in the grades of Major, Captain, ani First Licutenart. 


$S- $275,000 from which 12 balloons, winches, accessories, 
and engineering data have been obta‘ned or crdered. 


d- %9865,00 from savincs in mmitions appropriations to be 
allocated to Air Corps research ard development procras for the 
above purpose. 


&- Tort Dix, New Jersey, as in 11 training point. 


&- Carry on research ami development in order to develop 
improved types of balloons, winches ani other special equiptent. 
Prepare plans for this program. 


3. Method of Development. 


&- Redesignate the Third Balloon Company as the First 
Barrage Balloon Company, transfer it from Fort Lewis, Washington 
to Fort Dix, New Jersey, arxi increase the strength to ten officers 
and 264 wen_to operate 36 balloons with spares. 


k. Negotiate contracts fcr adiitional balloons ani associated 
equipment up to 150 or as many ss funds will permit, 
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§- As they become available, to assign the balloons and 
equipment to the First Barraze Balloon Squairon, until that 
Squadron has 36 balloons. 


G- Initiate action for the conversion of the ist ani 2nd 
Balloon Squadrons at Port Sill and Fort Bragr into the 2nd and 
3rd Barrage Belloon “quadrons, 


&- Select cadres for the 4th and 5th Barrage Balloon 


Squadrons from experienced personnel of ths three orvanized 
‘cuadrone. 


£- Determine at an carly date which squadron will be 


. 
sent to Panama. This squadron mst consist of Regular Army 


volunte=r personnel, 


zg Utilise draftees to the maximum i 


the equa Tor sch 


H. H. ARNOLD, 
Major General, Air Corps, 
Chief of the Air Corps. 
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PORFIBERTIA 


2nd Ind. 


War Department, Office, Chief of the Air Corps, Washington, D. C., 
March 5, 1941 - To: The Adjutant General. 


1. Attached hereto, two papers prepared in September, 19h0, on 
the use of barrage balloons. In the light of later information, the 
following changes should be made. 

a. Inclosure "A" line 6, paragraph |; ~ Delete "not put up 
on" and substitute therefor "flown at full operating height on.* 


as to require precision bombing for their efficient 
destruction.*® 


Tables of Organization have not as yet been published for 
either Barrage Balloon squadrons or Group Headquarters squadrons. 
ontemplates barrage 


expected to operate 36 barrage 
field test of the first organisation to be formed, 
Balloon Squadron, will, it is hoped, determine the 
both equipment and organization. It is contemplated 
moving the 3rd Barrage Bal loon Squadron from Ft. Lewis, Washington, 
|» Texas, on or shortly after April 1, 1941. 


directive ay to the number or date 
units other than the 3rd Berrage 
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oUW PIBERT I ad 


Squadron. The entire recomendation for development of this 


program was forwarded to the War Department in letter of October 5, 
1940, subject "Program for Barrage Balloon Development." Lacking any 
directive as a result of decisions made thereon, this office has been 
unable to carry out such recommended program. 


Por the Chief of the Air Corps: 


Ralph F. Stearley, 

Major,Air Corps, 

Assistant Executive 
Training & Operations Division 
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BPUDEMTIAL 


353 (AA) February 18, 1912 
Subject: Balloon Barrages. 


To : The Adjutant General, Washington, D. C. 


1. Except such information as is contained in various 
confidential files which sketehily describe balloon barrages in 
use in Europe and such abstract generalities as are contained in 
certain field mammals, Ne ig sn ee 
which to base plens for the use of this ‘t antiaircraft 
equipment. It is requested that full information be furnished as 
to use, capabilities andi limitations of the balloons, the organiza- 
tion of balloon units to be formed, the number of units which may 
be available in the near future and any further data which may be 
available. 


For the Commanding General: 


GON FIRERTIAL 
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SUBJECT: Balloon Barrages. 
AG 4$2.3 (2~18-41)u lst Ind. ACW/jmh 


War Dept., A.G.0., February 28, 19k1. To: The Chief of the Air 
Corps. 
For remark. 
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MEMORANDUM TO: Lt. Colonel Karl Axtater, A. C., 
Coast Artillery School, 
Fort Monroe, Virginia 


SUBJECT: Barrage Balloons. 


1. Attached hereto are two papers showing the employ- 
ment of Barrage Balloons. The information contained therein 
has not been officially published as War Department policy but 
is the result of individual study on the subject. 


For the Chief of the Air Corps: 
R. C. CANDEE, 


Colonel, Air Corps, 
Chief, Intelligence Division 
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Washing D 


=f 
September 25, 


Authority - 
rity 


General, G. V. 


Carl Spaatz, 
B. Lober, A. C., Army Industrial College, 
Craig, A. ©. Of Chief of Air Corps, 

A. C., Office, Chief of Air Coxps, 


», Materiel Di 


> 19/1 


hter-than-air 


the request of the War Department General Staff a 
the Chief of Air Yorps, the amount of $815,900 has been 
t 73, F. Y. 1941 Research and Development Program, to 
ed procurement of barrage balloon equipment for service 
Major Miller, Finance Division, Office, 
Corps, adviges that definite authority for transfer of 
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in this amount has been ccordinated and should be available 


nh the next few days. 


L. Anderson and 
ont unobligated 
x by above, for the pro- 
4 barrace balloons and 
quit together with four hich situce barrace balloons 
related equipment. ms ic m of the urgency of this 
it was tentatively agreed that nitial order { 
service test quantity would be 


pre 


f.0 
5) 
OG hPa oa 


On 
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OR 


September 24, 1940 


MEMORANDUM for: Lt. Colonel C. 8. 


The following directive ¥ 
activating Barrage Balloon Sa 


The Mission 


To provide a barrage balloon organization consistin 
barrage balloons with associated equir 


2. The Means Available at Present 


a. Third balloon 


Se $275,000 from which 12 balloons, w 
enginesring date have been obtained or 


*. 
ad. $865,900 from savings in munitions appropriations to be 
allocated to Air Corps research and development program for th 
above purpose. 


Fort Dix, New Jersey, as initia 
Carry on research and development o develop 


types of balloons, winches and other s al equipment 
plans for this program. 


. 


Method of Development. 


Redesignate the Third Salloon Company as the 

Balloon Company, transfer it from Fort Lewis, 

Dix, New Jersey, and increase the strength to ten officers 
men to operate 36 balloons with spares. 


Negotiate contracts for additional balloons and associated 
equipment up to 150 or as many as funds will permit. 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


&- 4s they become available, to assicn the balloons and 
equipment to the First Barraze Balloon Squadron, until that 
squadron has 36 balloons. 

ad. Initiate action for the conversion of the Ist and 2nd 

; " t ; s e Ist and 2nd 
Balloon Squedrons at Fort Sil) and Fort Bragg into the 2nd and 
3rd Barrage Balloon Souadrons. 

&- Select cadres for the 4th and 5th Barrare Balloon 
Squadrons from experienced personrel of the three organized 
Squadrons. 

f£. Determine at an zarly dat 


~ 
sent to Panama. This squadron m 


Voluntesr person: 


Utilize draftes 


Major General, 4 
Chief of the Air Corps. 
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New= 


found- Puerto oral 2nd ~ 4th 


Sta 


(1) 


: 


2 

2 

(10r) (1) 

Oct. 30, 1942 16 3 3 5r 


Numbers in brackets represent Regular Arry squadrons used as school squadrons, The srall "r 
shows trainee squadrons. 


nderlined show when required Regular Army quotas are reached, 
Re irmy personnel only on overseas possessions and one group of Regular Arm 
34 and a Att Air Districts and two groups in lst Air District. This requires: 
45 Regular Army squadrons, 
97 Reserve squadrons. 


The Regular Army quota is reached by October 30, 1942 at which time 25 Reserve squadrons are in 
being, 10 on active dity and 15 in Reserve. These could be readily expanded in emergency so far as per- 


sonnel is concerned, ; 
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The instruments used 
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WAR DEPARTHEN 
OF T: 


TINGTON 


December 20, 1940 


arrace Balloon Project 


The complete war time barrage balloon project contemplates 
122 squadrons which with suitable croup headquarters will consist of approx- 
imately 2,000 officers and 48,000 men. Plans discussed yesterday with a 
representative of Ge3 indicate the probability of employing on this project 


by the fall of 1941, about 300 officers ard over 6,000 men. Expenditures 
1942 of $50,900,000 for Air Corps material are envisaged. 
s quoted to show the magnitude ! 


ediate problems involved. h division of 
Corps is to some extent concerned. 


traini » a3 We € rogre 


necessary, at 1 during the period of planni 
organization, to effectively coordir the actions of the various 
sions of the Office of the Chief of the Air Corps. It is believed that 
this can be done most effectively by having one officer charged with the 
development of the barrage balloon project. This officer should, it is 
believed, be a special assistant to the Acting Chief of the Air Corps, so 
that he can work with g}l divisions of that office, as well as with outside 
agencies such as the War Department General Staff and the National Defense 
Advisory Commission. He shou]d by tha acquisition of suitable assistants, 
gradually build up an organization after the development p d fi 
over could be used at Brownwood, Texas as the micleus for a Barra: 
Training Center. 


4. If the umlersigned is to continue in charge of the barrage 
balloon program, as verbally directed by General Arnold, 


accomplishment of that purpose, The proposed transfer of the undersicned 
to ¥right Field still further reduces his effectiveness in carryine out 
his original mission, as it removes all 4 or i 

the other Divisions and the Nar Departmen 


5. This matter is brought to the attention of the Chief of the 
rps, realizing that the pressure of the Air Corps expansion precludes 
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Memo to Ch AC 
12-20-40 
Bar.Bal.Proj. 
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TYPE Sel BARRAGE BALLOOKS, 


The Type A-l Barrage Balloon is similar in shape and general design 
to the standard &-P Observation Balloon. It differs from the A-P Balloon 
in that there is no ballonet, that the lobes contain gas and are about 30% 
larger than those on the AeP Balloon. Im addition the lobes have a delat- 
able feature which causes them to contract when the gas pressure is re=- 
duced. 


The function of the lobes on the Type A-l balloon in addition to 
their being necessary as stabilizers, is to act as an overflow reservoir 
for the gas from the balloon during ascension. Their capacity is such 
that at 15000 feet altitude they will be completely inflated. Thus the 
lift of the balloon remains constant between the ground and 15000 feet 
elevation. Upon descent the gas is forced from the lobes back into the 
bag or the pressure of the latter decreases due to the increased atnos- 
pheric pressure. 


The design of the A-l Barrage Balloon was started in Oct. 1923. 
A capacity of 20,000 cu. ft. was decided upon and the standard drawings 
of the 50,000 ft. A-P Balloon were reduced to give this volume. Cutting 
the patterns for the balloon was started Oct. 15, 1923, and completed 
Oct. 2th. Cutting fabric for the balloon began Oct. 22nd, and on 
November 12th the bag was completed. Construction of the lobes was star- 
ted immediately and they were completed (except the delatable gores) early 
in December. Expsriments to determine the best method of contracting the 
lobes were carried on until December 5th, when the method now used was 
adopted. The delatable gores were put in and the balloon made a trial 
flight Jan. 2th. On this flight the balloon attained an altitude of 
6000 feet using 1/4 inch cable. The cable tension at the maximum alti- 
tude was 250 pounds with the balloon flying in still air. 


The balloon at this time was equipped with a valve between the left 
lobe and bag which was operated by a system of internal rigging so arranged 
that it opened at the pressure on the bag increased permitting gas to flow 
into the lobes until the pressure on the lobes and bag were equal, shen it 
closed. The valve was also caused to open when the pressure on the bag 
decreased, thus permitting the lobes to force gas back into the bag. All 
three lobes were connected together by means of 10 inches fabric tubes. 


During the first test everything functioned satisfactorily. The bal- 
loon rode on an even keek and was very stable, even while being hauled in 
at high speeds. 
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Type A-l Barrage Balloon. 
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After this test it was decided to construct a new set of lobes 
of greater volume, their size being the same as those used on the 50,000 
cu. ft. AeP Balloon, about 4000 cu.ft. each. This change was made in 
order to permit the balloon to reach a greater altitude. 


Work of constructing the new lobes was delayed until April 22nd 
on account of a shortage in fabric. In the meantime a 1/30 scale water 
model with the larger lobes was constructed and tested. The objeot of 
this test was to determine the C.3. of the balloon in order to prop- 
erly locate the patches. 


During the first test mo counter balance was used and the C.5. 
with the lobes inflated was found to be between the 17th and lfth panel. 
It was evident from the results of thie test that with the increased vol- 
ume lobes the balloon cound not be rigged in trim without causing the con- 
centration point of the rigging to be too far aft, which would cause poor 
directional stability. To overcome this difficulty an additional panel 
was inserted at the maximum diameter and the lobes moved forward 1.6 inches. 
The model was then filled with water and the second test made. The C.3. at 
this time was found to be 1' 1/2" from the nose (measured around the bag) 
which is approximately under the equator. 


On April 22, 192k, the construction of the new lobes was started 
and they were completed May 23rd. May 26th the balloon was laid out and 
inflated. The time between May 26th and June 5th was spend in adjusting 
the suspensions and internal rigcing. Some difficulty was being had in 
properly adjusting the valve rigging. 


On the night of Jume 5th the balloon was blown from its bed during 
a storm and the portion of the bag forward of the equator damaged beyond 
repair. Work of construction on the forward half of the bag started June 
6th and the balloon was again inflated on July 16th. It was inflated two 
days during which time experiments with the valve were conducted. It was 
found necessary to install a valve which would permit gas to enter both 
upper lobes instead of one, in order to obtain a more even inflation of 
the lobes. 


The balloon was deflated July 1Sth and the valve and necessary 
sleeves attached. 


On July 26th the balloon was inflated and flown using 1/l, inch 
cable. Am altitude of about 7000 feet was attained. During this test 
it was noted that the balloon rode with a decided tail up position. 
After this test several attempts to rerig the balloon were made but it 
could not be accomplished without protection from the wind. The balloon 
was then deflated and put aside until the completion of the wind screens. 


Octoder 13th, 1924, the balloon was laid out in the sereen and in- 
flated. The valves between the lobes and the bag were left out permitting 


free passage of the gas between the two. 
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Type 4-1 Barrage Balloon. 
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Prior to inflation the beg was weighed and its weight found to be 
990 pounds. This weight includes all rigging and handling guys. The 
1ift of the balloon with lobes deflated was $530 poeurds. * 


The rigging was adjusted with the lobes inflated and it was found 
and it was necessary to hand 90 pounds on the tail to trim the balloon. 


On October lth the balloon was put up om the 3/6" cable to an 
altitude of 13000 feet. At this elevation there was considerable sag in 
the cable altho the tension meter showed a tension of 150 pounds. The 
balloon was hauled down immediately after reaching its macimum height; as 
it reached the ground it was observed that the right lobe had failed to 
contract altho the other two functioned perfectly. Upon examination it 
was found that all of the cross section shock absorbers and stop cords 
had brokene 


The balloon was deflated and the necessary repairs made on the 

right lobe. Three 1,” holes were sleo cut in beg under each upper lobe 
permitting free passage of gas between then and the bag. Upon completion 
of this work the balloon was sgain inflated and rerigged. The forward 
suspension lines were lengthened until the balloon trimmed without bal- 
last on the tail. This changed the point of concentration of the rigging 
from a point two feet forward of the leading edge of the lower lobe to a 
point about two feet in rear of it. 


On October 1€th another trial flight was made et which time approzi- 
mately 13000 feet of cable was out with the balloon et about 10,000 feet 
altitude. It was estimated that e wind of 20 miles per hour was blowing 
at the height of the balloon. This test was not satisfactory since the bal- 
loon failed to nose into the wind, instead it assumed a position about 
5° to the direction of the wind. Its inability to take direction resulted 
in a high cable tension, about 900 lbs. st the maximum height. It further 
prevented kiting with the resultant loss in altitude. Upon being hauled 
down, the concentration point of the rigging wes moved 6 feet shead of 
leading edge of the lower lobe and 6 sand bags etteched to the tail to 
trim. The balloon assumed a slightly nose down position but a trial flight 
was made on Cetoder 20th, using 1/4 inch cable. A wind of approximately 
17 miles per hour was blowing et 35000 feet, the height to which the 
balloon was permitted to ascend. On this occasion the balloon was perfectly 
stable and held its nose into the wind very satisfactorily. However, it 
failed to kite properly causing considerable drift and sag in the cable. 

Its riding angle was checked by an observer from an aeroplane end it was 
found to be riding about 4° to 5° nose down. This nose down condition 
undoubtedly accounts for its inability to kite properly. Upon being hauled 
down, four additional bags were attached to the tail and another flight 
made it this tire the balloon appeared to ride about 2 tail down. Its kit- 
ing ability was improved and the cable sag considerably lessened. 
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From the results of these tests it was calculeted thet in order 
to obtain a proper trim, it would be necessary to invert the two upper 
lobes and move them slightly ahead, thus shifting the center of lift 
toward the nose. 


Removing and replacing the lobes before Oct. 22nd was completed 
October 2#th. 


It also was decided to put a small ballonet in the teil which would 
be inflated with air to about 1/3rd its volume before the balloon leaves 
the ground. There being no outlet for the air (except an overflow valve 
which operates where an excessive pressure is obtained), it will expand 
as the balloon rises, pushing the diaphragm forward. By the time the 
balloon reaches its maximum altitude the ballonet will be full, reducing 
the lift of the teil. The diaphragm was placed 17 feet forward of the tail 


and has e capacity of 1,00 cu. ft. Its weight is 15 pounds. 


Several tests were conducted during the month of December, 192k, 

and the effect of the above noted changes observed. While the changing 
of the lobes end the addition of the diaphragm lessened the tendency to 
ride nose down, it did not remedy it sufficiently to give proper stab= 
ility. Another fault which was noted during these trials was a tendency 
to roll sideways, causing the gas in the lower side lobe to flow into the 
bag and then into the other lobe which, when the balloon is in this posi- 
tion, is above its normal height. 


The following changes were then decided upon and work of converting 
the present balloon was started: - 


A balloon similar in shape to the present one, having a 
volume of 15000 cu. ft. and constructed of single ply gas 
tight fabric. 


Zlimination of the two upper lobes. Sails to be used to give 
kiting effect. 


Extending lower lode full length of bag. 
Installation of ballonet over C. of 3. 


The upper lobes were removed and anils made of 85 cloth attached. 
These sails are 9 feet wide by 30 feet long end are located 10 feet forward 
of the tail. The rudder was extended the full length of the bag and e 
7000 cu. ft. ballonet installed. Two scoops to the ballonet, one on each 
gide of the rudder, were attached. The balloon was laid out and inflated 
March 1th and flown March 20th. The bag and rudder were completely in= 
flated with cas in order to adjust the balloon in trim. During the first 
flight the center of suspension was too far forward, causing a nose downy, 
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condition which greatly impaired stability. The balloon was then hauled 
down and sufficient sand bags hung on the tail to trim. This amounted 
to six bags. During the next flight fair stability was obteined altho 
the sails did not function properly. 


The balloon was sgein hauled down and preparations made to attach 
improved sails. They were attached and the balloon again flown on March 
22nd. Better performance of the sails resulted in improved stability. It 
was then decided to move the center of concentration of the rigging farther 
eft in order to reduce the number of sand bags required to trim. Adjust- 
ments were made until two bags could be removed and still maintain a horie- 
zontal position of the balloon. Further tests were made but there being 
no wind it was impossible to determine whether the balloon was sufficiently 
stable or not. 


The balloon was deflated March 23rd on account cf a storm. On May 
3rd end lth further tests were made at which time there was sufficient 
wind to fill out the sails. 


During thest tests it was definitely proven that the balloon in its 
present design is not stable enough to give satisfactory performance. 
The reasons for its failure to kite and ride into the wind properly are 
as follows: 


1. While the suspensions adjusted to place the concentration 
point in the proper location, the balloon rides from 3 to 
5 degrees down by the noses 


The large gas inflated rudder causes the balloon to list 
from one side and then the other as the wind strikes it 
from different engles. This is caused by too much lift 
below the axis of the bag. 


If the rigging is adjusted to give proper trim, the center 
of concentration of the suspensions is so fat aft that the 
balloon does not have directional stability. 


CONCLUSIONS AND RECOMMENDATIONS 


During all of the tests conducted with this balloon, except the 
flights when the balloon was equipped with small lobes, it was found 
impossible to adjust the suspensions to give proper trim without throwing 
the concentration point of the suspensions so far aft that stability 
of the balloon was destroyed. 


Obviously this condition was brought about by the added lift of 
lobes on the tail. 
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Turning the lobes end for end, which placed the largest part fore 
ward, and adding a ballonet, improved the trim considerably, but not 
enough to give anything like satisfectory performance. 


During the first tests the balloon was equipped with smaller lobes 
(approximately 2000 cu. ft. capacity), and while the balloon showed a 
slight tendency to nose down, its performance was satisfactory. 


Since it has been demonstrated that a balloon with lobes capable of 
holding all of the oberflow between the ground and 15000 ft. altitude is 
not practicable, a balloon with the following characteristics is proposed: 


(a) Volume 15000 cu. ft. 


(b) Fabric Single ply (6 oz.) 

(c) Lobes 3 Normal size expansible. 
(ad) Delateble Gore One or Mors. 

(oe) Patches Catenary Suspension. 

(f) Shape A.P. 

(g) Cable 1/6 flexible. 


It is proposed that only the two upper lobes contain gas and the 
lower one air if delatable gores on the bag can be made to take care of 
maximum and minirum volumes. 


The addition of a rip panel is desirable since it offers a means of 
saving the balloon from being blown away during a storm when it is 
bedded down on the field. 


4. EB. HUFFMAN, 
Chief, Test Unit. 
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December 16, 19,1 
Deaonstration and Tests 
of the Sauls Kites. 


Experimental Engineering 


4, Purpose. 


1, To report on a demonstration and test of Sauls Kites at Post 
Field, Fert S411, Oxlahoma, on October 25 and 26, 19/,1, 


B, Factual Data, 


1, Description of the equipment used, general data on the tests, 
and tabulated results of the demonstration tests are contained in 
Appendices 1, 2, and 3, respectively, Photographs are included in 
Appendix 


2, ‘The tests and demonstrations were conducted by Mr, H. C. Sauls 
with the aid of Government furnished ground equipment and 2 small number 
of the enlisted personnel at Post Field, 


3, The following personel witnessed the tests: 


Celonel Ira R, Koenig, C. 0. Post Field, Fort Sill, Oklahoma. 
Lt. Colonel C. B. Leber, A.C., 0.C.M.D., Washington, D, C.. 
Lt, Colonel B. L, Smith, U.S.H.C., C.0. Barrage Balloon School, 
Parris Island, South Carolina, 
Major S, MB, Skimmer, C.A.C., B.3.7.C., Camp Davis, North Carolina, 
M, Sergeant William J. Bennett, A.C., Aircraft Lab., Wright Pield, 
Mr. J, F, Bolgiano, Aircraft Laboratory, Wright Field, 
Mr, &. A. Anders, Movie Photographer, Technical Data Section, 
Wright Field, 
Mr. H, C, Sauls, owner of the Kites, 131 E. Third Strest, 
Dayton, Ohio, 
Mr. Max Van Grow, Sr., Manufacturer of Kites, 131 &. Third Street 
Dayton, Ohiec, 
Mr, Max Van Grow, Jr., Manufacturer of Kites, 1351 Z. Third Street 


Captain William E. 


Witnesses also inekuied | a levee gan aie of Post F af] esheets not 
recerded here. 


Mo, of Pages-~5 
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CC. Conclusions. 


1, The tests showed that as few as four men could be used to fly ons 
kite, or as many as desired, on one cable, 


2, The kites had geod stability. ‘Their angle from herisontal varied 
from 25 te 6 degrees, 


3, Basie tests to establish saxium altituie were incomplete and 
not concluded because of the slack and leose fabric on the new kites, 
This caused them to be slightly unstable and added excess drag, 


, The kites could pot be launched in wind velocities of less than 
15 m.p.h, surface wind, However, they flew satisfactorily in wind 
velocities as low as 12.5 m.peh., after having been launched while surface 
wind permitted, 


nD 


It is recommended that: 


1, A quantity of the type K-l and K-2 Sauls Kites be purchased and 
further tests be made to determine the maximum number of kites needed te 
be flown in tandem to barrage altitudes sbove 7500 feet and also the 
possibility of launching these kites with the aid of a barrage balleon 
when & condition exists where surface winds are ef teo low velocity te 
launch the kites but velocities at 500 er 1000 feet are 15 a.p.h. or 
stronger. 


Chief, Mat. Div,, Att.: Exo ; 
ce Gryet bertege abies Sesar" “G:8:B:c., parris Island, S. Carolina 
Chief, Detuane xi Organisation, W.F. (3) 
Central Files. 
ie 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


Experimental Engineering Section, 
M, R, EXP-#-51/1a283. 
December 16, * 


RESTRICTED 


APPENDIX 1 


Description of the Equipment Used for the Tests 


ef the E-l, K-<, Manufacturer's Specifications 
3, and were furnished by Mr. 4, C, Sauls, of 
%, Dayten, Ohio, 


kite was flom off of one eable, a 300 foot 
flexible cable was used to attach the lower 
bls. 


(1) A type 4-11 barrage balloon winch equipped with 10,5800 feet 
of 1/S-ineh standard extra flexible cable was used for part 
of the tests, 


(2) A type 0-5 tow target windlass mounted on a small warehouse 
platform truck and equipped with 10,000 feet of 1/6 cable 
was also wed with two each 12-volt batteries connected in 
parallel and a small gas engine é@riven generator to keep 
ee. 


be Instruments. 
(1) 4 ¢linometer and a protracter were used to obtain angles of 
the kites while in flight. 


(2) A standard 0-5 tensionmeter was used to measure cable tensions 
at the windlass, 


(3) In tests where an anemoneter was installed on the kites, a 
short wave radio receiver was used to check the signals of the 
anemometer transmitter. With this equipment, wind velocities 
at kite altitude were determined, 


(4) A pertable type hand anemomster was used to recerd the surface 
valecities, 
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Experinental Engineering Section, 
NM. OR. EXP—H~51/LA283, 
December 16, 19,1, 


General Data on Teste 


(Monday, October 27, 1941) 


A cold northern front had moved in during the ear 
high wind velocities which damaged Wo, 1 Type K~2 kite 
No. |, Type K-1 kites to such an extent that it was dec 


the same 
were 60 by 60 


had to have heavier 
structural members 


inerease in size, 


mentioned conditions, 
A-1] barrage balloon winch, Approximately 
laid on the ground down wind from the winch, 


the ground, and then 
pproximately 5 minutes, 
dived to the right again and continued until it crashed onto the 
ground at 10:38 a.m, 


There was no damage to Goverment property or Personnel, The damage to 
the kite was considered minor; however, it was decided net to repair it locally. 


After a discussion with the owner, Mr. Sauls, it was decided that, even 
though this kite wes of the same type as the k~] Standard, it did not have the 
Same stability, ner did it have the desired angle of fli ‘ 


It was also decided that it was not advisable to go to a larger cell kite 
than the A-] and K-2 Standard kite, owing to the fact that the increased weight 
ratio over the size ratio had upset the kite's stability, 
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Experimental Engineering Section, 
M. R, EXP-M-51/1A283, 
December 16, 1941. RESTRICTED 


General Data on Tests 
(Monday, October 27, 1941) 
It was also decided that, if a larger kite than the K-1 is required 
Type E-2 should be considered more desirable than the Type I~] with cells of 


increased sise. 


Still photographs are included in Appendix l. Moving pictures of thes 
; ° : e 
kites are lecated in the Technical Data Section at Wright Field, 
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Date: October 26, 1941 


achat ec ct 2 

- Time of Sise T 
Wind Veloci ensian 
a TO Test Cable of Cable 
(mp.h.) (m,p.h.) (In.) my 


(aLOTULSaY 


3:5 te 1/16 
4:30 p.m, 1/fié 


3:52 to 
4:30 p.m, 1/8 
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Experinental ering Section, 
XK. R. 3 


6, Wl RESTRICTED 


Hotes on Tabulated Test Data 


Anemometer with radio transmitter was mounted on the kite for this test. 
Heed résistance and weight of this equipment reduced kite flying angle from the 
herisontal quite noticeably. 


Al) kites showed good stability, and 
had had fabric astaut esthat of Kite Ho. 


° ides was erroneous, 
om the top fabric surfaces between structural members 

that the fabric was overstretched to a point that csused 
fabrics it was decided to test the 


tion. 
ts ended at 4:30 pom., October 26, 1941. 
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j Engineering Section, 


TOGRAPHS 


Photo lio. Description 


60 x 60 cells. 


Note anemometer mounted tep leading edge. 
Note side view, 

Right rear oblique view, 

Front View. 

Immediately after being launched, 

View showing winch and ground instruments used, 
Kite at 500 feet. 

Rear view just after launching. 

At 1000 feet altitude. 

With very loose fabric. Hote the poor 
angle from horizontal. Winch is located 


in rear of vehicle in lower right-hand 
corner. 


At 2000 feet altitude. This kite had good 
taut fabric. 


At 750 feet altitude. 
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BARRAGE BALLOONS AND RELATED EQUIPMENT 


August, 1937 
te 


duly, 194.2 
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BARRAGE BALLOOYS AND RELATED EQUIPMENT, 
CHRONOLOGICAL SEQUENCE OF DEVELOPMENT. 


Memorandum Record of Meeting on the subject of Barrage Balloons. 

Resume: An informal meeting was held in Room 2257, Munitions 
Building, Washington, D. C., for the purpose of discussing 
the employment of barrage baliocons as part of the anti- 
aircraft defense of the United States. There was 
discussed the military characteristics of individual 
balloons, details of their installation, operation and 
starage, and training of operating personnel, together 
with the gmeral subject of barrage balloon development. 


9-2=37 Memarandum Record of Second Yeeting on the subject of Barrage 
Bln. Conference Balloons. 
Resume: a. Meeting was held in Munitions Building, Washington, 
D. C. 
b. Proposal to include a project costing $27,500 in 
the 1939 estimates was not favorably considered 
by the War Department. 
It was apparent that other more active defense 
projects have pricrity on funds; also, that adequate 
data was lacking on the practical use and efficienc: 
of barrage balloons for anti-aircraft defense. 


Engineering Section Memorandum Repart, Serial No, L/A-51-209. 
Subject: Sarrage Balloons 
Bin. Conference Purposes To clarify certain points covered in Memorandum 
Record dated September 2, 1957, particularly as regards 
the effectiveness of balloon barrages. 


Engineering Section Memorandum Report, Serial No. 50-30, 

Conference on Barrage Balloons. 

Resume: a. Meeting held in the Offices of The Assistant Chief 
of Staff, W. P. D. 

b. Mr. Litchfield of the Goodyear Tire and Rubber 

Company outlined the extensive barrage balloon 
program which England had under way, he also 
mentioned what other European countries were under- 
stood to be doing about them. Estimated balloon 
costs were also furnished, together with their 
tactical effectiveness. 
Mr. Bolgiano gave estirated costs far cable, 
winches, and inflation gas. 
It was recommended to the Chief of the Air Carps 
that 12 barrage balloons and 10 winches be pro- 
cured during the 19,0 fiscal year 
That $173,800 be set up by the War Department to 
cover the above program, which sum would also 
include development and miscellaneous costs. 
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21-39 Letter from Chief of the Air Corps to Chief, Materiel Division. 
Initiation of Subject: Barrage Balloons 
Bln. Project Resume: It is desired to initiate the barrage balloon 
project in the amount of $166,000 as soon as possible, 
provided funds are available. 


10-2-39 I.0.M. from Office, Chief of the Air Corps to The Adjutant 
Military General. 
Characteristics Subject: Military Characteristics, Low Altitude Sarrage Balloons. 


11-239 Expenditure Order No. 626=1-51 initiated to cover the study 
E. 0. for Blns. of detail requirements and preparation of procurement data 
for low and high altitude barrage balloons, 


2-10-40 i.0.M. to Chief, Sperimental Engineering Section, ¥. 
Project to Subject: Barrage Balloons 
be Restrict.d Subject Matter: Request ii barrage balloon proj 


m restri 


Expenditure Order No. 6#),;-1-23 initiated toc 
design, preparation of procurement data, 
liaison on winches for barrage balloons, 


Purchase Order No. 40-271 placed with the American Steel and 
Wire Company for 10 reels of 3/16-inch 7 by 19 cable in 
lengths of 9000 feet; each 72, total cost $9,720. 


Contract AC-1515) placed with tne Goodyear Tire and Rubber 
Company, Inc., for 6 Type D-3 dilatable barrage balloons, 
2 winc tunnel models, and enzineering data; total cost 
$53, 826. 


S-6-1,0 I.0.M. to Chief, Aircraft Laboratory, 

Proposed Expend. Subject: Special Aircraft Unit Punds - Fiscal Year 19). 

of 191 Funds Resume: Outline of proposed plan for expending the $275,000 
of 7i=11 and $154,000 of 75-11 funds alloted to subject 
Unit. 


1.0,M, to Chief, Experimental Engineering Section, #. F, 

Subject: Status of Barrage Balloon and Associated Equipment. 

Covering: Development status and cost data on T pe D-3 and 
Del, balloons, A-9 winch, and balloon cable. 
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5-20-40 
Winch Proc. / 
M.-H. Go. 


9-23-10 
Cable Proc., 


Roebling 's 


9-25-40 
Expedite 
Program 


10-10-40 
E.0. for 
Cyl. Carrying 
Trailers 
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Contract AC~15470 placed with Air Cruisers, Inc. for 6 
Type D- ballonet barrage balloons, wind tunnel model, and 
engineering data; total cost $51,900. 


I.0.M. to Chief, Experimental Engineering Section, W. F. 

Subject: Status of Barrage Balloon Equipment. 

Resume: Contracts placed far Type D-4 balloons and A-9 
winches. Developments covering low and high altitude 
barrage balloons, mobile winches, H.A. winches, and 
balloon cable are under way. 


Contract AC@1568$ placed with Marmon-Herrington Company, Inc. 
for 12 Type 4-9 low altitude, portable, barrage balloon winches 
and engineering data; each $6,600, total cost $79,200. 


Purchase urder No. 11-2235 placed w 
Company for 10 reels of 3/16-i 
9000 feet; each 9972, total cost 


CTI-1L05 

Subject: Expedited Procurement of Jarrage Balloon Equipment. 

Resume: There was set up origimelly for barrage balloons and 
related equipment for fiscal year 19/1 $275,000. 
$615,000 of additional money has been added to Project 73 
to expedite the balloon program. The long term outlook 
is 3100 L.A. and 1000 H.A. balloons. 


Letter to The Adjutant General. 

Subject: Program for Barrage Balloon Development. 

Resum: A comprehensive plan outlined fa balloon devel opment. 
The quantities of balloons required ad their tactical 
application was also taken up. 


Research on Barrage Balloon Equipment. 

Subject Matter: Investigation of the lethal properties of 
cable, alarm systems to warn ground personnel 
when critical conditions within balloon ays tem 
exist, means to masure wind speed at ballom, 
and lightning protection far balloons. 


Expenditure Order No. 64,-1-2i, initiated to cover the develcP= 
ment and procurement of cylinder carrying trailers for 
transparting the helium gas required in barrage balloon 
operation. 
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10-30-40 


E.0, for 
Hy. Generatars 


10-31-40 
Trailer Proc./ 
Superior Auto 


1-5~4,0 


12-2-1,0 
Mobile Winch 
Proc. /M.-H. Co. 
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I.0.M, to Chief, Experimental Engineering Section, #. F. 
Subject: Barrage Balloon Equipment - Breakdown of 19/1 Aumds. 
Resume: Detail analysis of the $53,383 obligated to date 

and an outline of the proposed 19) program. 


Expenditure Order No. Gj2-1-36 initiated to cover the study, 
design, and preparation of procurement data on high pressure 
type ferro-silicon hydrogen generators. 


Purchase Order No. 11-3703 placed with Superior Auto, Inc., 
for 4 cylinder carrying trailers and engineering data; 

each $1,666, total cost $1,995. These trailers are especially 
designed to carry 27 standard vas cylinders, 


Expenditure Order No. &92-1-37 initiated to investigate the 
employment of kite barrages for aerial defense. 


I.0.M. to Chief, Experimental ingineering Section, ¥. F, 

Subject: Barrage Balloon Equipment - Breakdown of 19/;1 Funds. 

Resume: Detail analysis of $756,049.28 oblicated to date; 
also, an outline of equipment to be procured on the 
191 progran. 


Purchase Order No. 11-1,716 placed with Marmon-Herrington 
Co., Inc., for 2 Type A-1]l low altitude, mobile, barraze 
balloon winenes and engineering data; each $6,000, total 
cost $12,000. 


I.0.M. to Chief, Aircraft Laboratory. 

Subject: Barrage Balloon, Present Status. 

Resum: Considerable delay experienced between issuance of 
Authority for Purchase and placement of order. First 
D-3 and D-l, balloons ready far flight tests. Procurement 
initiated for first General D+; balloms. MWirestone 
will submit a proposal in about 30 days. First A-9 winch 
ready for test. Cable procurement will be initiated soa. 


1.0,M. from Chief, Materiel Division, Washington, D. C. 

Subject: Research on Barrage Balloons and Related Equipment. 

Containing: Comments by Colonel Lober on balloon cable, 
balloon pressure indicator, cable tension indicator, 
and storage of balloons. 
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12-19-1,0 
Ae Winch 
Proc. /M.-H. Co. 


12-19-10 
L.A. Winch 
Proc. /il.-ii. Co. 


12-27-1440 
E.0. for 


Cable. 


1-7-ul 
Research 


1-10-41 
Sin. Proc. / 
Air Cruisers 


1-20~1,1 
Funis 
Required 


1-2l-i1 
Schedule 
of Tests 


1-23-L1 
Status of 
Project 
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Contract AC-16729 placed with Marmon-Herrington Company, Inc., 
for 10 Type A-10 high altitude, partablc, barrage balloon 
winches and engineering data; cost cach $8,575, total cost 
$85,750. 


contract AC-1é962 placed with Marmon-Herrington Company, Inc., 
for 40 Type A-9 low altitude, portable, barrage balloon winches 
and engineering data; each $,,0G;, total cost $162,560. 


Expenditure Order No. Gje-1~36 initiated to cover the 
procurement of cable and cable accessories for barrage 
balloos,. 


I.0.M. to Chief, Materiel Division, 0.C.A.c., Washington. 
Subject: Barrage Balloons. 
Covering: - Tests on pressure t 
- Investigation of le 
- Development of bosbs for 
(through Ordnance). 


pe, hydrogen-filled balloons. 
ualities of calle, 


we on balloon cable 





lolotp 





Contract AC-17332 placed with Air Cruisers, Inc., for 20 
Type Dey dballonet barrage balloons and engineering data; 
tetal cost $150,900. 


I.0.M. to Chief, Experimental Engineering Section, W. F. 

Subject: Funds far Barrage Balloon iquipment. 

To Cover: Procurement of ), Type D-é balloons, 1 hydrogen 
generator, and 2 small dilatable balloons. 


Teletype 2XP-T-561 to Chief, Materiel Division 

Swb ject Matter: Test of first ballonet am! second dilatable 
type balloons and first L.A. winch are scheduled 
for January 40, 1941, at Fort Sill. 


I.0.M. to Chief, Aircraft Laboratory. 

Subject: Present Status of Equipment. 

Resume: Contains a listing of all procurements to date, 
together with information concerning progress being 
made by the various manufacturers of barrage balloon 
equipment. 
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1-29=41 
Request for 
Punds 


2-6L1 
Con ference 
w/Col. Loder 


2-841 
Bin. Proc./ 
Goodyear 


2-11-41 
Breakdown of 
Furris 


2-15-11 
Test 
Personnel 


2=2)—41 
Bln. Proc./ 
General 


2-2hyl 
Bin. Proc./ 
Air Cruisers 


2-26-11 
Bln. Proe./ 
Air Cruisers 
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I.0.M. to Chief, Experimental Engineering Section, 4. F. 

Subject: Hequest far Transfer of Aimds for Barrage Balloon 
Devel opment. 

Subject Matter: §60,260 required for contemiated procurements. 


[e0.M. to Chief, Aircraft Laboratory. 
Subject: Conference with Colonel Lober on Barrage Balloon 
Project. 

Items Discussed: L.A. barrage balloons and winches, lizhtning 
protection, lethal devices, 4rd Balloon Squadron, 
ist and 2nd Squadron to stay at Fort Sill and 
Fart Bragg respectively, balloon mmufacturing 
sources, and availability of neoprene and 
balloon fabric. 


Contract AC-17444 placed with Goodyear Tire and Aubber Coa 
or 20 Type D-5 dilatable barrage balloons and en 
tetal cost $191,169. 


I.0.M. to Chief, Experimental Engineering Section, W. F. 

Subject: Barrage Balloon Equipment - Breakdown of 19/2 

Resume: Funds now obligated total $1, 3/:4,1,22.12, leaving 
balance of $2,057.26 unoblizated, 


I.0.M. to Chief, Materiel Division, 0.C.A.C., Washington. 

Subject: Test Personnel, Barrage Balloon Project. 

Subject Matter: Recommndation that key men be retained at 
Fart Sill to conduct necessary tests on balloons 
and related equipment. 


Contract AC-17655 placed with The General Tire and Rubber Comany 
for Type Dl, ballonet barrage balloons and engineering data; 
total cost $13,550. Educational order. 


Contract AC-17&52 with Air Cruisers, Inc., for |; dilatable 
type barrage balloons and engineering data; total cost 
$39,175. Educatioal order. 


Contract AC~17S61 placed with Air Cruisers, Inc., for 20 
Type D-, barrage balloons and data; each $7,500, total cost 
$156,000. 
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Falls 
E.G. for 
HA. Bln. 


3-11-11 
Bln. 
Operation 


5-1-4 
Status of 
Equipment 


3-16-41 
Winch Proc./ 
U.-H. Co. 


521-1) 
Cable Proc. / 
Rochester Ropes 


5-26-41 
Proposal to 
Move 8.5. 
Develoozent 
to Camp Davis 


3~51-41 
Additional 
Procurement 
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Expenditure Order No. €26-1-57 initiated to cover the study 
and preparation of procurement data of a H.A. barrage ballom. 


: and Operations Directive. 
> covers employment of barrage balloons and their 
Al applications. 


Teletype ExP-T-545 to Chief, Experimental Engineerince Branch. 

Subject Matter: Status of L.A. and ji.A. barra; ze balloons 
and winches, cabic, cylinder-carrying trailers, 
hydrogen generating equipment, and blowers. 


Contract «C-15255 placed with Marmon-lierrington Company, Inc., 
for 20 Type A-J and 10 Type A-ll L.A. Barraze Balloon winches 


, om 


at $4,050 and $5,950 each respectively; total cost $1),0,500. 


15093 placed with 
of 3/16-inch 7 by } 
2, total cost $3,¢6). 


Hopes, Inc., for 
lengths of 9000 feet; 


Barrage Balloon Development 
: Chief, Training and Operations, 0.C.A.C., proposes 
that barrage balloon development be moved from Wright 
Field to Camp Davis in order to obtain flight testing 
facilities. 
Reply: I.0.M. dated April 2, 19:1, did not concur in the 
proposal above and gave substantiating reasons. 


TI-cyo 

Subject: Barrage Balloon Procurement 

Covering: Authority to procure additional barrage balloons 
ang related equipment to insure continuity of produc- 
tion in amount not to exceed six and one~half million 
dollars. 


Contract AC~12262 placed with American Chain and Cable Company 


for 20 reels of 3/16-inch 7 by 19 cable in lengths of ap feet 
and 10 reels of 7/32-inch 7 byl9 cable in in jengthe of 19,000 
eet; each reel $972 and $2, 69% respectively, total cost 
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Contract AC-12300 placed with the Independent Engineering 
Company, Inc., for one hydrogen generator, ferro-silican, 
high pressure type, portable, and engineering data; 

cost $37,200. This hydrogen plant has a minimm gas output 
of 5000 cubic feet per hour. 


bp-2-41 Contract AC-160745 piaced with The 
Bln. Proc. / Company for Type D-6 barrage ba S and engineering data; 
Firestone total cost $39,000. Educational order. 


bal 5-41 TI-690, Addendum No. 1. 

Tentative Sib ject: Barrage Balloon Procurement. 

Program Containing: Outline of tentative training program and balloons 
required to met this training program. Six and 
one-half million available in current program and 
reference is mde to 437 million expected to be 
available about July 1, 1941. 


-nie f, Experimental Engineering Section, W. F. 
Breakdom of Funds Covering Procurement of 
Additional Barrage Salloon Equipment. 
Resume: It is proposed to procure with the six and one-ha 
million of additional funds 450 balloons, 300 winches, 
360 reels o* cable, 50 cylinder carrying trailers, gas 
trucks, winch trucks, and hydrogen generating equipment. 


TI-729 
Subject: Transfer of Sarrage Balloons, Winch and Cable to 
the Navy Departmen:. 
Covering: 2 Type D-5 barrage balloons sind 1 A-% winch, 
complete with 9000 feet of 3/1¢-inch cable, and 
cable terminal. 


TI-690, Addendum No. 2. 

Subject: Barrage Balloon Procurement 

Covering: Increase in production rates to accomodate new 
Navy need (150 balloons) and rapid exvansion of 
Coast Artillery Corps balloon units. New contracts 
should include 100 percent option clause. 


5-15-41 Requisition No. 11-169 placed with The Quartermaster General 

Truck for 222 2-1/2 ton cargo trucks, 6 by 6 (i, dij, to be used 

Proc. /Q.M. to transport portable Type A-9 winches; each $2,316.80, 
total cost §514, 329.60. 
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5-20-41 
Data Furnished 
to C.A.C. 


5-28-41 
Proc. for 
Navy 


6-7-1 
Ac S.0. 
Camp Davis 


612-1 
Project 
Planning 


6-20-/1 
Bln. Proc./ 
U.8. Rubber 


6-20-41 
Proc. of 
H.A. bln. 


621-1 
Bln. Proc. / 
Firestone 
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Letter to Chief of Coast Artillery 

Subject: Date on Barrage Balloons and Related Equipment. 

Containing: General arrangement drawings of D-3, D-l, and 
D-6 balloons, A-9 winch, and B-1 Helium Purifi- 
cation Laboratory; photographs and infarmation 
books. 


I.0.4,. to Chief, Experimental Engineering Section, ¥. F. 
Subject: Summary of Current Procurement of Barrage Balloon 
Equipment. 
Resume: 191 Funds oblizated total $5,514,249, which cover 
610 balloons, 515 winches, 222 winch trucks, 4 cylinder 
trailers, and miscellaneous items. 


TI-729, Addendum No. 1 
Subject: Transfer of Additional Harrage Balloons, Winches, 
Cable and Generators to the Navy Departzent. 
Covering: Ly D-5 balloons, 50 reels of cable with terminals, 
37 A-S winches, and 3 ferro-silicon hydrozen gas 
generators. 


Teletype “4S-2S to Maintenance Command, W. F, 
Subject Matter: Appointment of AC 5.0. at Caup Davis 


CTI-271 

Subject: Basis for Barrage Balloon Project Planning. 

Resume: An outline of Air Carps responsibilities and the 
necessary action required in regard thereto. 


Contract AC-19977 placed with United States Rubber Comany 
for , Type D+, ballonet barrage balloons and engineering 
data; total cost $43,700. Sducational order. 


Purchase Order No. 41-1197 placed with the Goodyear Tire ad 
Rubber Company for one high altitude dilatable barrage 
balloon and engineering data; total cost $22,026, 


Contract AC-1939l, placed with the Firestone Tire and Rubber 
Company for 25 Type D-6 dilatable barrage balloons; each 
$5,413, total cost $235,325. Order contained 50 vercent 
option clause, which was later exercised, 
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6-26-41 
Development 
Responsibility 


627-1 
Winch Proc. / 


M.-H. Co. 


&27-i1 
Trailer Proc./ 
Superior Auto 


6-24-11 
Hy. Generator 
Proc./Indep. Eng. 


6-50-L1 
Cable Proc./ 
Amer, Chain 


6-30-L 
Bin. Proc. / 
Goodyear 
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Contract AC-19395 placed with the General Tire and Rubber 
Company for 30 Type D-i; barrage balloons; each $7,700, 
total cost $231,000. Order contained 50 percent option 
clause, which was later exercised. 


CTI-225 

Subject: Balloon and Kite Antiaircraft Defense 

Purpose: To establish the respective developments mhich 
the Navy aid army shall be responsible for in 
subject defenses. 

Resume: The Navy is to provide far these defenses for 
shipboard we and for advanced naval bases not defended 
by the Army. The Army is responsible in all other 
cases. 


Contract AC-19405 placed with Marmon-Herrington Company, Inc., 
for 515 Type A-? low altitude, portable, barrage balloon 
winches and engineering data; each $3,915, total cost 
$2,031,675. 


Letter Contract No. AC-194),1 placed with Superior Auto, Inc., 
for 5 cylinder carrying trailers; each 91,000, total cost 
$45,000. These trailers are especially designed to carry 

27 standard cylinders, 


Contract AC-19419 placed with the Independent Engineering 
Company, Inc., for hydrogen generators, ferro-silicon, high 
pressure type, partable; each $30,000, total cost $120, 900. 


Purchase Order No. 1,1-12295-EP placed with American Chain and 
Cable Company for 14, reels of 3/16-inch 7 by 19 cable in 
lengths of 9000 feet; each $972, total cost $159, 06. 


Contract AC-19400 placed with the Goodyear Tire and Hubber 
Company for 415 Type D-5 dilatable barrage balloons? each 
$6,515, total cost $3,533,725. 150 of these balloons were 
procured for the Navy Department in accordance with TI-729 
and Addendum No. 1. 
Change No. 1 on subject order called for 150 balloons to be 
constructed of cured aluminum fabric at an additional cost 
of $467, per balloon, total cost $70,050. 
Change No. 2 on subject order called for &1 balloons to be 
constructed of cured aluminum fabric at an additional cost 
of $467 per balloon and 235 balloons to be given two coats 
of aluminum finish at an increased cost of $162.40 per balloon. 
Total cost for Change No. 2 was $75,967.50 
Cost Resume: Plain neoprene fabirc, $6,515 each. 
Aluminum finished neoprene fabric, $6,677.30 each 
Cured aluminum neoprene fabric, $8,962 each 


es 
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Purchase Order No. 11~12291,-EP placed with John A. Roebling's 
Sons Company for 217 reels of 3/16-inch 7 by 19 cable in 
lengths of 9000 feet; each $972, total cost $210, 92l,. 


Purchase Urder No. 41-12293-2P placed with American Steel and 
Wire Company for 131, reels of 3/16-inch 7 by 19 cable in 
lengths of 9000 feet; each $972, total cost $130,215. 


TI-630 

Subject: Expediting Fiscal Year 191.2 Procurement. 

Resume: Take all necessary steps to assure that defense 
orders for fiscal year 192 are placed efficiently 
and promptly. 


TI-729 Addendum No. 2. 
Subject: Transfer of Barrage Balloons and Relsted Equipment 
to the Navy Department, 
Covering: Diversion of next 6 balloons to the Navy Department, 
supply a Change Ord > construct the remaining 
Ly2 balloons of cured aluminum fabric. 


TI-690, Addendum No. 3. 
Subject: Barrage Balloo Procurement. 
Purpose: a. Ship only material for one lettered and one 
~ battalion headquarters battery to Cam Davis. 
b. Contemplate moving Training Center from Camp 
Davie to Camp Tyson about December 1, 19,1. 


T.0.M. from Chief, Maintenance Section, Washington, 

to Chief, Maintenance Command, ¥. F. 

Subject: Expenditure Program pertaining to the Regular Fiscal 
Year 191.2 Appropriation Act. 

Containing: Request that procuroment under 19:2 program be 
initiated. 


Contract AC-194,1 placed with Air Cruisers, in., for 1,0 
Type D-l; ballonet barrage balloons; each $7,500, total cost 
$1,050,000. 


T,0.M. to Chief, Experimntal Engineering Section, ¥. F. 
Subject: Summary of Barrage Balloon Equipment Procured under 
Projects 71-11 and 73-11 up to Jume 30, lol. 
Resumes: Cost breakdowm: of all equipment procured during the 
fiscal year igi. 
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I.0.M. from Chief, Field Service Section, wW. F, 
Subject: Expenditure Program, Barrage Balloon, Fiscal 
Year 19),2, 

Resume: Experimental Engineering Section is to procure the 
following items for the barrage balloon expansion 
program: L.A. and H.A. barrage balloons, L.A. and H.A. 
barrage balloon cable, partable hydrogen generatars, 
balloon winch trucks, partable and mobile L.A. winches, 
portable H.A. winches, and truck-tractars for gas 
trailers. 


I.0.M. to Chief, Experimental Engineering Section, #. F, 

Subject: Barrage Balloon Procurement Program. 

Resume: An outline of a procurement program based on 
established sources of supply and guaranteed deliverics. 
This outline showed the proposed mmner of obligating 
1gk2 funds. 


iadiogram to Technical Executive, #. F. 

Subject Matter: Radiogran from Commanding Ufficer, Canp Davis, 
states that fabric being used in Air Cruisers 
balloons is worthless. Manufacture of balloons 
by Air Cruisers or other concerns using same 
worthless fabric should be stopped immediately. 
Suitable action is desired. 


Telegram to Air Cruisers, Inc. 

Subject Matter: Stop production immediately on balance of 
balloons on all orders because of unsatisfactory 
balloon fabric. 


Telegram to General Tire and “ubber Comany. 

Subject Matter: Stop production immediately on balance of 
balloons being furnished on Contract AC-19395 
because of unsatis*actory balloon fabric, 


Purchase Order No. 12-3156 placed with the B. F. Goodrich 
Company for |, Type Dei; ballonet barrage balloons; each $9,700, 
total cost $36,400. Educational order. 
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10-10-41 Memorandum Report Serial No. EXP-M-56~-394). 

Conference on Subject: Conference on Barrage Balloon Fabrics. 

3.8. Fabrics Subject Matter: Conference was attended by personnel of 
Aircraft and Materials Laboratories, 
Vulcan Proofing Compary, and the Chief, 
Barrage Balloon Section. It dealt with 
bailoon fabrics manufactured by Vulcan. 
Vulcan Style No. 5089 fabric was approved for 
use by balloon manufacturers. All balloon 
fabric manufactured hereafter shall be of 
cured aluminum type. 


I.0.M. from Chief, Barrage Balloon Section, 0.C.A.C. 
Resume: It is desired that necessary action be taken to 
change the standard barrage balloon cable from 


3/lé-inch 7 by 19 to 7/32-inch 6 by 6, 6 by 7, or 


7 by 7 type having a minimum breaking strength of 
6¢00 pounds. 


10-11-i1 Letters to Air Cruisers, Inc. and General Tire and Rubber Co, 
Air Cruisers Resume: These contractors are authorized to proceed with the 
and General construction and delivery of balloons on Contracts 
Authorized to AC-19G4i and AC-19495 respectively. 

Proceed 


10-14-41 TI-640, Addendum No. |. 
B.B. Sehool Subject: Barrage Balloon Procurement. 
Resume: Coast Artiilery Corps has organized Barrage Bailoon 
School and its requisitions for articles contained in 
tentative T/A should be honored. 


10-16-41 Requisition No. 42-55 placed with The Quartermaster General 

Truc Proc. / for 1332 2-1/2 ton cargo trucks, 6 by 6 (i d.t.), to be used 

Q-%. General to transport partable Type A-9 winches; each $2,350, total 
cost $3,130, 200. 


10-2);—Ly1 CTI-353 

Expedite Subject: Barrage Balloon Procurement. 

Program Covering: Expedite program to equip four new battalions 
by March 1, 1942. 


l-5-41 Purchase Order No. 42-5655 placed with American Steel and 
Cable proc. / Wire Company for 6 reels of 7/32-inch 7 by 7 cable in 
Amer. Steel lengths of S000 feet; each $656, total cost $3,956. 
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Purchase Urder No. 12-5653 placed with American Chain and 
Cable Company for 6 reels of 7/32-inch 7 by 7 cable in 
lengths of 8000 feet; each $656, total cost $3,936. 


Memarandum Report No, #XP--51/LA2¢1. 
Subject: Conference Concerninz Barrage £ 
Held October 20, 19/2. 

Adoption of 7/32-inch 7 by 7 cable as standard 
for flying barrage balloons. 


Cowert noe 
over ing: 


Contract AC-22232 placed with Air Cruisers, Inc., for 
70 Type D-i; ballonet barrage balloons; each $7,760, total 
cost $536,200. 


LYS UOTl.s 
To establish a joint Sarrage Balloon Co 
first meeting to be held November 17, 19 


Contract AC-22227 placed with Marmon Herrington Comany, Inc., 
for 900 Type A-9 low altitude, portable, and 100 Type A-11 
lox altitude, mobile, barrage balloon winches and engineering 
data; each $3,550 and $5,725 respectively, total cost 

$3,779, 500. 

Change No. 1 dated December 21,, 19,1, covered the instal- 
lation of the following items on the 900 Type A~-9 winches 

on this order: shock absorber between surge drums and 
leading off gear, capstan winch, cage to cover winch operatar, 
electric starter and g@erator system, and a dash pot for 
service braie pedal at a cost of 9,5 per winch, total 

cost $100,500. 

Change No. 2 dated February 1), 1942, covered the procurezernt 
of an additional 20), Type A-9 winch at $3,550 each, total 
cost $72l,,200. These winches were procured for the Navy 
Department in accardance with TI-729, Addenduz No. l. 

Change No. 3 dated October 25, 191, covered the sane type of 
changes as called for under Change No. 1 for the 100 Type A-11 
winches on this order at a cost of $665 per winch, total 

cost $66,500. 


eTI=-391 

Subject: To amend the Expenditure Program pertaining to 

Regular Fiscal Year 1942 Appropriation Act, with 

particular reference to revision of page 75 thereof. 

Concerning: Reduction in quantity of H.A. balloons and 
winches under the program. 
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Contract A0-22726 placed with the Independent Engineering 
Company for 30 hydrogen generators, ferro-silicon, high 
pressure type, partable; each $19,500, total cost 3585, 000. 


CTI-15 

To: Technical Executive, Watericl Division, @. F. 

Subject: Contenplated Expansion of Barrage Balloon Program. 

Purpose: To determine rate of production of barrage balloon 
equipment necessary to meet present emergency. 


Purchase Order No, 2-7813 placed with the Goodyear Tire 
and Rubber Company, which covers the necessary al terations 
on 2 G.F.E. furnished Type D-3 dilatable barrage balloons 
to enable them to be flown in tandem; total cost, including 


engineering data, $1,250. 


Contract AC~22700 placed with the Goodyear Tire and Rubber 
Comany for 700 Type D-5 dilatable barrage balloons; each 
$9,072, total cost $6,350,400. These balloons will be 
constructed of cured aluminum fabric. 


War Department, 0.C.A.C. 

Tos Chief of the Army Air Corps. 

Thru: Chief of Coast Artillery 

Subject: Supplemental Barrage Balloon Estimate. 

Coverine: Funds required to equip 26 new battalions and 
operate the 5 autharized sattalions plus the 26 
new ones, 


cTI-lg 

Subject: Immediate Requirements - Barrage Balloons. 

Covering: Immediate farmation of one active battalion 
consis ting of three batteries of 2; balloons each. 


Purchase Order Nos. 42-809),-P, L2-8095-P, and 42-8096-P 

placed with American Steel and Wire Company, John A. Roebling's 
Sons Company, and American Chain and Cable Ccupany respectively, 
for 75 reels each of 7/32-inch 7 by 7 cable in lengths of 

$000 feet; each $656, ‘total cost per order $1,9,200. 


Contract AC-23272 placed with the General Tire and Rubber 
Company for 200 aluminized Type D-i, ballonet barrage balloons; 
each $5,690, total cost $1,734,000. 


-15- 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


TI-729, Addendum No. 3. 

Subject: Procurement of Barrage Balloon Equipment for th: 
Navy Department. 

Covering: New procurement of 117 winches and 167 reels of 
cable. 


Contract AC-23662 placed with Air Cruisers, Inc., for 300 
aluminized Type D-i, ballonet barrage balloons; each $4,265, 
total cost $2,179,500. 


Contract AC=21996 placed with The Firestone Tire and Rubber 
Company for 400 plain and 100 cured aluminum Type D6 dilatable 
barrage balloons; plain each $8,197, aluminized each $8,/,97, 
total cost $1,293,300. Change No. 1 called for 1,00 balloons 

te be constructed of cured aluminum fabric in lieu of plain 
fabric at an additional cost of Gif. per balloon, total 

cost of $179,200. 


TI-729, Addendum No. i. 
Subject: Procurement of Additional Barrage Balloon Equipment 
for the Navy Department. 
Covering: Procurement of 20, winches and 2& reels of cable 
in lieu of quantities set forth in TI-729, Addendum 
No. 3. 


Contract AC-21,055 placed with Independent Engineering Company, 
Inc., for 0 gas supply trailers and engineering data; each 
$9,625, total cost $365,000. Each of these trailers carry 

22 large high pressure cylinders permanently installed on 

the trailer chassis and have a total gas carrying capacity 

of 26,200 cubic feet. 


1-22-12 Requisition No, 12-112 placed with The Quartermaster General 

Truck-Tractor for 40 4-5 ton truck-tractars, to be used to haul trailers 

Proc. /Q.M. carrying special large cylinders having a total gas carrying 

Gereral capacity of 26,200 cubic feet; each $1,128.65, total cost 
$177,147.20. 


1-24-42 Contract AC-21,021 placed with the American Chain and Cable 
Cable Proc./ Company for 625 reels of 7/32-inch 7 by 7 cable in lenths 
Amer. Chain of S000 feet; each $656, total cost $10,000, 
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Letter of intent Contract AC-25009 (which on April 21, 1912 
became Purchase Order No. 12-16955-P, Contract AC-27999) 
placed with United States Tire and Rubber Company for 50 
Type D-; ballonet barrage balloons; & balloons to be of 
plain fabric at $8,111.5i, each md 1,2 balloons to be of 
aluminized fabric at $8,791.5i, each, total cost $136,537. 


Contract AC-2,019 placed with the American Steel ad Wire 
Company for 625 reels of 7/32-inch 7 by 7 cable in lengths 
of S000 feet; each $656, total cost $110,000. 


TI-729, Addendum No. 5 
Subject: Change in Type of Barrage Balloons Being Procured 
for the Navy Department. 
Covering: Substitution of 2 ballonet type balloons for 2 
dilatable type on order, one to have gas and the 
other air inflated fins. 


Contract AC-2),020 placed with the John A. Roebling's Sons 
Comany for €25 reels of 7/32-inch 7 by 7 cable in lengths 
of £000 feet; each $656, total cost $110,000. 


I.0,M. to Chief, Experimental Engineering Section. W. F, 

Subject: Status of Sarrage Balloon Equipment. 

Resume: Covers all items being procured by Experimental 
Engineering Section. 19,2 funds now obligated total 
$32, 500, 000. 


Letter from Chief of Coast Artillery to Chief of the 
Air Corps. 
Subject: Procurement of the A-9 Winch. 
Resume: Type A-9 winch is 
Standardized 1/L—inc 
satisfactorily. 


ing balances on winch contr 
type of winch. 


Contract AC~251,97 placed with 
Company, which covered the 1 
balloons to the 
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Contract AC-21,5643 placed with The Goodyear Tire and Rubber 
Company for 700 aluminized Type D-7 ballonet barrage balloons 
(The American version of the British Mark VII); each $6,579, 
total cost $l,,606,706. 


I.0.M. to Chief, Field Service Section, W. F. 
Subject: Procurement of the A-9 Winch. 
Resume: This letter was prepared to furnish information 
to Field Service for transmittal to Washington in 
reply to letter mtered under date of 2-13-i;2. 
Fixing the maximum quantity of Type A-9 winches 
to be manufactured was not concurred in for the follar- 
ing reasons: 
@. It is not possible to determine accurately the 
~ time required to design, fabricate, test, and 
obtain in production quantities a winch suitable 
for handling 1/l-inch 1 by 6 cable, 
The Type A-9 winch is suitable for the purpose 
when using 7/32-inch 7 by 7 cable. 
War Department's P. and C. General Directive 
No. 1% dated January 24, 1912, states that 
design changes shall be held to a minimum and 
that production lines should not be shut dom 
pending approval of new designs. 


TI-729, Addendum No. 7. : 

Subject: Navy Department's Revised Requirements for Barrage 
Balloon Equipment. 

Covering: Sibstitution of 7/32-inch 7 by 7 or 1 by 6 type 
cable in leiu of 3/16-inch 7 by 19 type. 


3-1-2 Purchase Order No. 42-1156 placed with Marmon-Herrington 

Proc. of Company, Inc., for two of their Model BR-1A winches at 

Exp. Winch $9,500 each. These winches have hydraulic storage drum 
drive and several other deviations from the comventional 
Type A-9. 


3-13-42 Telegrams to Firestone Tire and hubber Company, Air Cruisers, Inc. 

Discontinue and General Tire and Rubber Company. 

Use of Vulem Subject Matter: Discontinue use of fabric supplied by the 

Fabric Vulcan Proofing Company in the manufacture of 
balloons on existing orders. This telegram 
was based on balloon failures recently experienced 
on the West coast. 
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Purchase Order No. 42-15093 placed with Wilson Manufacturing 
Company, Inc., for one of their Type #2 winches at $5,335. 
This winch has hydraulic drive mechanism as standard. 


TI-729, Addendum No, 8. 

Subject: Procurement of Additional Barrage Balloon Equipment 
for the Navy Department. 

Covering: Procurement of six hydrogen generators and 1,20 
tons of ferro-silicon. 


Purchase Order No. 151,00 placed with The General Tire and 
Rubber Company for & Type D~-9 ballonet barrage balloons 
and engineering data; each $7,654, total cost $63,932. The 
Type D-9 balloon is a Materiel Center development, having 
a gas capacity of 22,000 cubic feet and three air inflated 
fins. 


Purchase Order No, 42-15397 placed with The Pirestone Tire 
Tire and Rubber Company for & Type D-9 ballonet barrage 
balloons and egineering data; each $7,725, total cost 
$644,550. 


TI-1054 
Subject: Transfer of Fimctions of Development and Procurement 
of Barrage Balloon Equipment. 

Resume: The function of development md procurement of barrage 
balloon equipment is hereby transferred from the Army 
Air Farces to the Carps of Engineers. Details of the 
transfer of these functions to be arranged by direct 
action between the appropriate offices. 


Magort entitled, "Cost Breakdowmm and Summary of Barrage 

Balloon Equipment Procured by Experimental Engineering Section, 

Materiel Division, Wright Field." This report was revised 

on May 1, 1942. 

Purpose: To give a comprehensive outline of all funds 
obligated by this Section from the inception of the 
barrage balloon program to the present time. 


ee 


Major W. 7, Powers cf the Corps of Engineers visited the 
Materiel Center and was furnished copies of contracts on 
barrage balloons, winches, cable, hydrogen generators, and 
winch trucks. He was also furnished copies of applicable 
specifications and drawings covering these items of equipment, 
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4-2-2 Purchase Order Mo. 1;2-171;72 placed with American Chain and 

Cable Proc. / Cable Company for 20 reels of 1/ij-inch 1 by 6 cable in 

Amer. Chain lengths of 7100 feet; each $265.80, total cost $5,396. 
Ghange No. 1 dated May 30, 1911, reduced the cost per reel 
from $269.40 to $177.50 


Purchase Order No. 12-1620] placed with the Independent 
Engineering Company, Inc., for one hydrogen generator, high 
pressure, ferro-silicon, mobile, and engineering data; cost 
$53,069.13. This mobile hydrogen plant has a minimum gas 
output of 12,000 cubic feet per hour. 


-e-Ly2 Teletype No. EXP-T-120i, to Headquarters Fourth Area Command, 

Vulcan San Francisco, California. 

Fabric Subject Matter: Request information regarding disposition 

Suitable of General D-i, balloons. Tests of sample 
porous panels of Vulcan Fabric show that they 
exceed strength and permeability requirements. 


h-1y2 Purchase Order No. 16200 placed with The Firestone Tire and 
Bin. Proc./ Rubber Company for 5 Type D-1) dilatable type barrage balloons 
Firestone and engineering data; each 37,575, total cost 340,425. This 

balloon is a Firestone development, having three gas 

inflated fins and a maximum zas displacement of 20,800 

cubic feet. 


Recommended to the Chief of Engineers that he procur 60 
comlete sets of D.P.L. equipment at a total cost of 
$10,083.20, which price included tool costs totaling 
$1,975.10. 


Contract AC-25843 p_aced with Air Reduction Sales Company 
for 4O hydrogen trailers and engineering data; each 
$10,167.50, total cost $406,700. These trailers have the 
game general characteristics as those procured on contract 
AC-21,059, dated January 20, 19/2. 


2 
Purchase Order No, /16952 placed with Marmon-Herrington 
Company, Inc., for 5 of their Model BB-, winches, which 
are designed to take 1/l-inch single strand 1 by 6 cable 
and engineering data; each $5,600, total cost $25,500- 
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Recommended to the Chief of Engineers that he procure from 
The Goodyear Tire and Rubber Company two sets of original 
drawings covering the American version of the British 

Mark VIII barrage balloon; one set to allow for an effective 
patterning width of 46.5 inches, the other 39.5 inches. 
Cost of all such drawings to be $9,967.40. 


Purchase Order No, 12-1773 placed with American Steel and 
Wire Comany for 20 reels of 1/ij-inch 1 by 6 cable in 
lengths of 7100 feet; each $269.80, total $5,396. 


Purchase Order No. 12-17/,32 placed with Air Cruisers, Inc., 
for & Type D9 ballonet barrage balloons and engineering 
data; each $7,832.50, total cost $67,060. 


Purchase Order No, 12-17426 placed with Wilson vanufacturing 
Company, Inc., for 6 of their Type #3 winches, which are 
designed to take 1/l;-inch single strand 1 by 6 cable, and 
engineering data; each $4,855, total cost $29,730. 


Recommended to the Chief of Engineers that he procure 1l 
Type D-9 ballonet vdarrage balloons from the B. F. Goodrich 
Company; also, that he procure from the Goodyear Tire and 
Rubber Company 5 Type D-ll dilatable balloons having three 
gas inflated fins and a total gas displacement of 22,000 
cubic feet, 7 Type D-12 dilatablie balloons having three fins, 
all gas inflated, and a total displacement of 5770 cubic 
feet, and 16 Type D-14 dilatable balloons having three 

rigid fins and a total gas displacement of 2300 cubic feet, 


Special Aircraft Unit discontinued and personnel transferred 
to Miscellaneous Test Unit. 


ra 


Memorandum Report Serial No. EXP-M-51/LA252, Addendum 2%. 

Subject Matter: Results of tests on fabrics taken from 
General Tire and Rubber Company and Firestone 
Rubber Company balloons which failed near 
Seattle, Washington, and which failures were 
responsible for orders on March 19, 1942, to 
balloon manufacturers to discontinue use of 
Vulean fabric. The test results on these 
fabrics were favarable. 


° 


Close out requested on all Expenditure Order Nos. pertaining 
te barrage balloons and related equipment. 


= Ph in 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


6-22-12 
Recei pt for 
B.2. Data 


6235-2 
Receipt far 
B.B. Data 


7-1-2 
Conclusion 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


Letter to Engineer Board, Sarraze Balloon Section, 

Memphis, Tennessee, 

Subject: Shipment of Barrage Balloon Data. 

Resume: This letter contained a brief description of all 
data and equipment firnished their office in 
connection with the balloon project. 

lst Indorsement by the Engineer Board, dated June 25, 19,2,— 

acknowledged receipt of the data furnished then. 


Letter to Chief of Engineers, Washington, D. C, 

Subject: Shipment of Barrage Balloon Data. 

Resume: This letter contained a brief description of all 
data furnished the Chief of Engineers in connection 
with the transfer of the balloon project. 

1st Indarsement by the Chief of Engineers, dated July 9, 192, 

acknowledged receipt of the data furnished hin. 


Since April 1, 1@i2, the Army Air Forces has cooperated 
and assisted the Caps of Engineers in every way possible 
to make the transfer of the complete barrage balloon 
program to their organization a successful one without 
interruption to the balloon program. 
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DATA FURNISHED TO ARMY AIR FORCES A-2 


20899, 209700, 20901, 20902, 20903 
(b) Type D-2 
23713, 23714, 23725, 23716, 23717, 2371 
{c\ Troe B-2a 
S3Gil,, 63655, 63646, 6367, 63648, 63449, 63650, 63651, 63652 
(a) Type D4 
5740 - 65746 inclusive 
72614, 75358, £1665, 71945, ASL6, 71947, 71946, 72605, 7 
72008, 72622, 45352, 82059, 2056 
(e) Type D-5 
7865, 78701, 78702, 76812, 76413, 76814, 
(£) Type D-6 
76282, 76281, 76283, 76279 
(g) Type - High Altitude 
78693, 762, 78718, 78717, 78700, 78694 
(h) Type B-3 
Lai 75021, 75032, 74536, 7450-74545 inclusive, 75018, 


Winch and Trailer for Gas Cylinders, £0100 


Winch &-7 
36543 


- Reports 


1. Service Test Req irements on D-2 No. 237 dated 6-15-29 
2. Project Records L=-1, on D-2, pp 9 to 15, inclusive. 


3. . 4 I-17 on 5B Winch pp. 3,7, and & 
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Project Records L-19{e) on BB Winch A-7 pp. 1 and 2 
sd « G1, Yol.1l " =" A-7 pp. 3 te 6 inclusive 
Performance and Dimensional Characteristics of Barrage Balloons; 


(8) D-3 Goodyear 2 pages 
(>) DY, Air Cruiser, Inc. pages 
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2 pages 
Performance and Dimensional Characteristics of Wivekaaa Winches 
(a) A-9 - Maru. Herr. 3 pgs. 
(b) A-lO- * si 2 pes. 
(c) A-ll sd sd % pes. 
( 
ESMR L/A-51-221 dated 4-.-39 on D-2a 11 pgs. 
Tent. Military Char. Ballonet ~ Type 5.B. dated 1-1-2 1 pg. 


B.B. and Related Equipments Development August 1937 fo July 1942 
22 pes. 


Bibltography of B.B. 2 pzs. 
Drawing No. S-72780 Hubbard Steel Wing Anchor 
IIIT Inter-Office Memoranduz 

1. To: Chief - L/A Section 
Subj: Breakaway & Destriction of B.B. 6 1),-26 
2. To: Chief - L/A Br. 
Subj: Test of B.B. at Langley Field 1-§-27 
3. To: Chief, Exp. Engr. Sec., right Field 
Subj: Eqpt. for B.B. Organiz. 9-2-41 
4. To: Chief, Exp. Engr. Sec., Wright Field 
Subj: Status of B.B. Eqpt. Undated 
5. To: Chief, Exp. Egr. Sec., Wright Field 
Subj: B.B. Eqpt - Breakdown of 1941 funds 43.70.16 
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Medianax 


Correspondence 


To: Chief Matl. Div. 
Subj: D-2a 6-19-39 


To: Lt. Col. A.W. Barry 
Subj. Barrage Balloons 
10-23-30 


- To: Chief of Air Corps 
Subj: Barrage Balloons 
Fn19—50 


To; Adjutant General 
Subj: Military Characteristics of B.B. 
12-14-38 (Confidential) 


To: Co. Officer Air Corps Troops 
Ft. Sill, okla., 

Subj; B.B. Tests 

2-1-39 


Received by 
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HAHN’S DOWNTOWN STORES OPEN THURSDAY “TIL 9 P.M. ! 
THY S4Y—“Hey, Bill, I heard thatin order to pay for THY S4¥—“Sure, I know that. And I've got a hunch 


(Uptown Stores Open Daily 9:30 AM. to 9 PM. the planes and tanks and guns America our soldiers are going to need more and 
needs for Victory, each of us should be better — ment than any fighting men 
putting at least 10 percent of our pay ever got ore! 


into War Bonds.” 


WS THE—“You bet they will! And here's the way 
WS TRE—“That makes sense ip me, Joe. Those I look at it, Joe. Us guys who can’t tote 

things cost plenty of dough.” a gun or fiy a plane can at least do our 
share by helping to pay for the things our 
fighters need.” 


THEY SAY—“Supposing a fellow loses some of the 
War Bonds he buys—or somebody swipes 
‘em. I guess you want me to believe 
Uncle Sam will pay off on ‘em then.” 


THEY SAY—"It would be hard to beat that as a sweet 
investment, wouldrt it? And when vou 
lend your dough b old Uncle Sam, you 
know he'll make geod on his 1 O LU.” 


1S Thii—"He sure will, Joe! Every War Bond you 
buy is registered in Washington—either in 
your name, or your wife's name, or whom- 
ever you pick. Nothing can happen to 
prevent your getting that money mse A 
with interest. 


WS WRif—“Sav! War Bond: are better than dollar 
} hills in your pociet, Joc! Not only is 
each one an irowlad promise to pay, 
backed up by the ¢rongest Government in 
the world—but itmakes more money for 
rou all the time!” 


FLORSHEIM SHOES 


Sy idea, no na ‘m « = 
= iy wits hea Sib idea, now thet Fmcere THEY SAY—“Must be a lot of people owning War 


STYLED RIGH Vs ee B VIL T RIGHT rai ig Ace ager ke ar Bouiis shove Bonds by now, aren‘t there, Bill?” 


em on our budget— 





sort of a savings plan for us and the kids. S$ TRE—"A lot of people? Listen! Fifty million 
ee < 3 2 WS TRE—“She's a smart woman, Joe. You're going * Scr shave sone = Bonds—and I'm 
Florsheim Square toes are made over authentic lasts, designed ie nied a int of thines when tics war is — of ‘em. ifty million Americans can’t 
by ly f P ‘ ¢ e's no bette F © wrong: 
Mast Styles exclusively for this streamlined type of shoe. They re built to one over, And there's no better n earth 6 
$ 50 $ : 7 to get the monev th than to save 
lO l| standard of quality—the highest. That's why men wear more regularly now—by buying War Bonds.” 


Florsheim square toes than all other quality makes combined. 







Bring Your Sugar Ration Book 


Can Se Dem SAVE WITH U.S. WAR BONDS 
-HAHN- EVERYBODY...EVERY PAYDAY... 


MEN’S SHOPS: I4#th&G 7th&K *3212 14th "4483 Conn. Ave. 
*3101 Wilson Blvd., Arlington "Open Evenings Until 9 P.M. I 





er 1 
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THY SAY—“Hey, Bill, I heard that in order to pay for 
the planes and tanks and guns America 
needs for Victory, eath of as should be 
putting at least 10 percent of our pay 
into War Bonds.” 


1S TRE—“That makes sense & me. Joe. Those 
things cost plenty of dough.” 


THEY SAY—“It would he hard to beat that as a sweet 
investment, wouldr't it? And when vou 
lend .our dough b old Uncle Sam, you 
know he'll make geod on his 1.0 U.” 


1S TRE—Ssav! War Bonds are betrer than dollar 
bills in vour pociet, Joe! Not only is 
each one an irosclad promise to pay, 
backed up by the arongest Government in 
the world—but itmakes more money for 


rou all the time! 


TREY SAY—“My wife has the idea, now that I’m earn- 
ing more money, that War Bonds should 
be the Number One item on our budget— 
sort of a savinge plan for us and the kids.” 


WS TRE—*She's a smart woman, Joe. You're going 
to need a lot of things when this war is 
over. And there's no better way on earth 
to get the money for them than to save 

arly now—by buying War Bonds.” 


SAVE WITH U.S. WAR BONDS 
EVERYBODY...EVERY PAYDAY... 


THY SAJ—“Sure, I know that. And I've got a hunch 
our soldiers are going to need more and 
better equipment than any fighting men 
ever octal ore!” 


1S TRE—“You bet they will! And here's the way 
I look at it, Joe. Us guys who can't tote 
a gun or fly a plane can at least do our 
share by helping to pay for the things our 
fighters need.” 


THY SAY—“Supposing a fellow loses some of the 
War Bonds he buys—or somebody swipes 
‘em. I guess you want me to believe 
Uncle Sam will pay off on ‘em then.” 


WS TRE—"“He sure will, Joe! Every War Bond vou 


buy is registered in Washington—either in 


your name, or your wife's name, or whont- 


ever vou pick. Nothing can a et lo 
prevent your getting that money back— 
with interest.” 


os 
= 


THEY SAY—“Must be a lot of people owning War 
Bonds by now, aren't there. Bill?” 


I$ TRE—"A lot of people? Listen! Fifty million 
of “em have bought War Bonds—and I'm 
one of ‘em. Fifty million Americans can't 
be wrong!” 


THY SA¥Y—“Yeah, you're right. Bill But we're 
really not peying that money to the Gov- 
ernment, either. It's just a loan to Uncle 
Sam, as I see it.” 


1S Ti—“That'’s right as rain, Joe! You get it 
back—with interest. Every 3 bucks you 
put in brings you 4 at maturity. 


THY SAY—"One of the boys in the forge shop was 
trving to tell me that if everybody buys a 
lot of War Bonds, it helps keep prices 
down.” 


TS TRE—“He's right. Joe. Look! Now that the 
United States is making war goods instead 
of cars and radios, peacetime goods are 
getting scarcer. So, if people with a lot 
of cash in their jeans start bidding against 
each other for those scarce goods, up go 
the prices!” 


THY SAY—“Our plant has a Pay-Roll Savings Plan. 
I'll sign up tomorrow for 10 percent. 
Hmm—mavhbe I can make it more than 
that. Tl see.” 


S$ TRE—“Believe me, Joe. you're not making any 
mistake when vou put every dollar vou 
can into War Bonds—and then a litile 
more|" 


AT LEAST 10% 
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Home rinancmg 
—for the purchase of a home; or taking 
care of a maturing trust—offered on plans 
adjusted to your convenience. 
The Monthly Payment Plan is one—optional 
periods up to 20 years. 
Straight 3-year Loan is another. 
And a third—through F. H. A. facilities. 
Why not drop in and discuss these helpful 


plans with us? 


B. F. SAUL CO. 


NAtieonal 2100 


925 15th St. N.W. 


Planning 
for Procurement 


For want of necessary materials ond 
machinery, construction of vital new 
war plants can be interrupted to lessen 
our chances of winning this war. 


Through careful pre-planning with ven- 
dors, labor organizations and Federal 
Agencies, Ferguson “procurement spe- 
cialists” get all materials and machinery 


for a job safely delivered—on timel 


Here is just another example of Ferguson 
thoroughness. We handle every detail 
of your plant construction, to your 
sotisfaction— with one contract, one 
responsibility, one profit. Preliminary 
suggestions and estimctes on request! 


The H.K. 
Ferguson 
Co. 
ENGINE?AS AND BUILDERS 
CLEVELAND + NEW YORE 
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War bonds make bombers to bomb 
and lower our taxes. Why 


hestagrant ‘ tie te . at ’ “er i ¥ > y to see too Fi ; d : come ant help yourself? 


Madrillon 


Washington Building 


Repealed ne request for tt ‘ an. ; c : ‘ 
bine Stamp Ration 
Dinner Sis naling 


You'll never really enjoy 

shad, delicious as it is, 

until you eat it boned by al 

the skilled hand of Chef Held 
Maggia. That's what is AV.I 
in store for you tomor- i 
row. 


At Your Service 

Luncheon 11:30 t9 3. Cocktails 
4 to 7 (Music and Dancing from 
$.. Dinner 5 to 9:30 (Music and 
Dancing from 7:38). 
Supper 16 P.M. to | A.M. with 
Carr & Don and Hurtado Trio, 
playing for uninterrupted danc- 
ing. 
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WINTER SALE 


Large Stock for a Complete Selection 


Rugs, Carpets, Broadlooms, 
Linoleum 


BUY HERE AND SAVE 


Woodridge Rug & Carpet Co., Inc. 


1715 Rhode Island Ave. N.E. 


Ernest L. Linthicum, Pres. 
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To Match $4-95 
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the yard-50" wide 1.95 


Trade-mark of a simple Scotch weaver—that 
William Sloane who opened his “carpet and 
floor cloth shop on New York's lower Broad- 
way in March of 1543. Here it is... com- 
panioned by brilliant garden flowers made 
specially for us in a material you'll love. 
For draperies ... slipcovers . . . upholstering 

even for bright sofa pillows. It's a heavy, 
pebbly-textured cotton. The background 
colors are white, dusty rose, green, blue or 
sand, 


**} SLOANE 


1217 CONNECTICUT am 


SHOW HOW 


IT WORKS—HERE’S A 


SAMPLE WEEK’S MEAL PLANNI 


Holf Grapefruit 


Vegeteble- 
Cottage Cheese 
Saled 
Hot Whect Muffins 
Nucoo 
Dete Spice Coke 
Beverage 


Pot Roast of Voc! 
od 
Pototoes— Cerrone 
—Oniors 
Letmce Soloed 
French Dressing 
Biscum—Nucoe 
Lemon Chiffon Pie 
Bevercge 


Creom of 
Spinach Soup 
Apple Scied 

Reo! Mayornoise 
Brecd—Nucos 
Bevercge 


Tomato juice 
Cheese Soule 
Oven-browned 

Potctoes 

Nucoc-d Peas 

Pickle Cole Slow 
Hot Rolle—Nucoa 
Rice Pudding 
Fruit Souce 
Beveroge 


Gropetrut — 
Orange juice 
Cream Farina 

Mille 

Mot Biscuits 

Preserves 

Beverage 


Boked Apzes 


Marme' ote 
Beversgr 


Tomato Onble- Sliced left-over 
Decker Sontmich Veo! Sandwiches 
Reel Moyomaise Oronge-Pinecppie 
Whippes fut Soled 
Real Moyone cise 
Bevercge 


Boked Stuffed 
Hearts* 
Nucoa-d String 
Beons 
Boked Potatoes 
—Nucos 
Tomate Saled 
French Dressing 
Gingerbread 
Beveroge 


Sieed Oronges 
Toasted Whole 
Whect Fickes 
Mile 
Poncakes—Jelly 
Bevercge 


Green-Pepper 
Cottage Cheese 
Sondwiches 
mined with 
Reo! *cyonncise 
Cookier—iom 
Beverage 


Veal Tidbits* 
(left-over Veo!) 
Creamed 
Mushrooms ond 
Potetoes 
Spinach Saled 
French Dressing 
Pinecppie 
Uptide-Oown Coie 
left-over pinecppie) 
Bevercge 


H-O Quick Oots 
> 
Octer—m ie 
Toost 
Marecicde 
Beveroge 


Assorted 
Reluh Oak 
Vegetoble 
Chowder 

Brecd—Nucsa 

Avocads Saled 

Sec! Meyonncise 
Beverage 


Filets of Haddock 
Tarter Sauce 
Nucoc-d Corrots 
ond Onions 
lettuce 
Meo! Moyorncise 
Wheat Breod 
Nueces 
Apple-Faring 
Pudding 
Beverage 


NUCOA, the delicious modern margarine with VITAMIN A, 


is ideal for every table and cooking use 


@ Cooking fats, such as lard or shortening, and the 
fat in meats cannot replace a good spread for bread 
in your diet. For the spread on your bread—besides 
furnishing food energy—is a valuable source of the 
Vitamin A so important to normal eyesight and 


robust well-being. 


Every pound of nucoa—without variation win- 
ter or summer—contains no less than 9,000 units 


for fats! 

Try NUCOA an 
and texture. Nt 
table oils churn 
—come from Ameri 
NUCOA is alw 


of precious Vitamin A! Yet NUCOA costs so little 


in points and money that you can use it gen- 


Nutetour.NUCOA 


is no “‘storage"’ NUCOA. 


erously in cooking as well as fi 


bread. Think how this simplifi 


yw your spread for 
shopping 


cy 


FOR ALL TABLE AND COOKING PURPOSES-ONLY 5 
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Oronge Jukce 


Fronkturters 
—zrilted 
Potato Salad 
Rye Bread—Nuco 
Fresh Fruit 
Beverage 


Specic! 
Mect Loof* 
Bored Pototoes 

—Nucos 
Nucoc-d Cobbage 
Pear Scled 
flec! Moyorncise 
Crockers 
Bread Pudding 
Jetty Cubes 
Bevercge 


Please don’t blame 
grocer if you can’t 
ways get NUCOA 


largest selling 

rine. We're doing 

best to make the 
ply go around, 


RATION 





wide 1.95 


pple Scotch weaver—that 
» opened his “carpet and 
jew York's lower Broad- 
Here it is... com- 
garden flowers ... made 
a material you'll love 
ipcovers . t 
fa pillows 
Diton. The 


sty rose 


SLOANE 


7 CONNECTICUT = 
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Orange juke 
H-O Quick Oats 
Mile 
Sweet Buna 
Bevercge 


Vegetabie- 
Cottage Cheese 
Scled 
Hot Whect Muffins 
Nycoe 
Dote Spice Coke 


Creom of 
Spincch Sovp 
Apple Soiled 

Rec! Mayornce 


Beveroge 


Tometo Juice 
Cheese Soutlé 
Oven-browned 
Potatoes 
Nucoc-d Pees 
Pickle Cole Siow 
Hot Bolis—Nucso 
Rice Pudding 
Fruit Souce 
Beveroge 


Pot Roast of Veo! 


Lemon Chiffon Pie 
Beveroge 


Boked Apples 
Omelet 
Whole Wheet 
Toes 
Mormo cae 
Beveroge 


Temoto Doule- 
Decker Sonéwich 
Real Moyomae 

Whipped fruit Seled 
Brecd—Nucos Geist 
Bevercp 


Grapefruit — 
Oronge Juke 
Czeam Farina 

Mille 

Ho? Biscuits 

Preserves 
Bevercge 


Siiced left-over 
Vec! Sandwiches 
Orarge-Pinecepie 


Recl Mayonncise 
Beverage 


Boked Srufed 
Heorts* 
Nucoo-d String 
Beons 
Boied Pototoes 
—Nucos 
Tomcto Sciod 
French Dressing 
Gingerbread 
Beverage 


Sliced Oronges 
Toosted Whole 
Wheot Flokes 
mite 
Poncokes—Jetly 
Beveroge 


Green-Pepper 
Cottage Cheese 
Sondwiches 
mixed with 
Rec! Mayonneise 
Cookier—jom 
Bevercge 


Veo! Tidbits® 
Weft-over Veal) 
Creamed 
Mushrooms ond 
Potatoes 
Spinach Sealed 
French Dressing 
Pinecpple 
Upside-Down Coke 
left-over pineoppie) 
Beveroge 


H-O Quick Cots 
wt 
Dater—Mmile 
Toast 
Mermcicde 
Bevercge 


Auoried 
Relish Dar 
Vegetobdie 
Chowder 

Brecd—Nucoe 
Avocado Salted 
fee! Mayonnaise 

Beverage 


Filets of Haddock 
Tertor Seuce 
Nucoa-d Carrot 
end Onions 
letuce 
Reo! Mcyorna'se 
Wheet Bread 
Nucoe 
Apple-Foring 
Pudding 
Beveroge 


NUCOA, the delicious modern margarine with VITAMIN A, 


is ideal for every table and cooking use 


® Cooking fats, such as lard or shortening, and the 
fat in meats cannot replace a good spread for bread 
in your diet. For the spread on your bread — besides 
furnishing food energy—is a valuable source of th 
Vitamin A so important to normal eyesight and 
robust well-being. 

Every pound of nucoa—without variation win- 
ter or summer—contains no less than 9,000 unit 
of precious Vitamin A! Yet nucoa costs so little 
in points and money that you can use it gen- 


erously in cooking as well as for your spread for 
bread. Think how this simplifies your shopping 
for fats! 

Try nucoa and see how much you like its flavor 
and texture, NU edients— pure vege- 
table oils churned in fr pasteurized skim milk 
—come from American farms exclusively. And 
wucoA is always so sweet and fresh! For NUCOA is 
freshly made the year around on order only—there 
is no “storage” NUCOA. 


itutious. NUCOA 


Orange Jule 
Cream Farina 
mite 
Rye Toost 
Horey 
Bevercge 


Frenkfurters 
—periled 
Potato Sclad 
Rye Bread—Nucos 
Fresh Fruit 
Bevercge 


Specic! 
Mec! Loof* 
Boked Potctoes 

—Nios 
Nucoc-d Cabbage 
Peer Sciad 
Rec! Moyorncise 
Crockers 
Brecd Pudding 
Jelly Cubes 
Beveroge 


Please don’t blome your 
grecer if you can’t ol- 
woys get NUCOA the 
wery day you want it. 
NUCOA is America’s 
largest selling marga- 
tine. We're doing our 
best to make the sup- 
ply go around. 


WEEK'S SHOPPING LIST FOR 4: 





RED STAMP 


FRESH FOOOS * POINTS 





bs. NUCOA 
bs. Shoulder Vea 
Hearts (total 1 


ee 


64 Points 





m money—$ii-$i3) 
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2 + Reportaerta! Berrege Satloor, Type_D+2, was was destroyed by: 
Site, ae 1926, When the cable Aniled altowiny the balloen to gp 
fies, ie altitute tesia, fertein chargss to improve the “4 
woe fs “the Balloon bud boom Beccuglished andt lights to. @sarvo ” 
» theixe tom, wore beiah pels, When it beeam? neceggary ta ies eat: 
cus 40 an ape da hing stern. .The 2dlicon was then ot —— = 
108 metdxe. 6 hadte@ulce down ts 7O0U meters, when @ broken 3 
strani fouled tn the aurce drum. Contiferétle ‘tine tus” lest oe 
getting Ahi fees amt iv the beantine it we to rein, 2Y,.tie 
tine we wars remcy to baul dorm again, it had begun to’ rein auth 
t harder, but the rein was scocapanied by only coderete wits. Pur ing, 
_ te te the talloon wes riding steady ane kiting into tho wind. 


far de ine freei tha cable, we ptartad te “hevi ‘down. the” 

Siastcthe Glateh was let in, ths opbis brake 360 peters Promitie 

- betines end the beljoog rose rapi@ly es Jiaappoaged in the clouds; 

a-% fell ‘an ané @ Nealf later mear-SpringPield -Ohin, 2 lxcs6& game * 
“pletely destroyet by Siro, It is evident tint the Cire started wiles 
the B@licen was at @ bigh 2 seals £4. since the fire res out when the 
wreckage reacted the frond. 


Be The gutomatic valve was s5t to function at “2% pressure. 
ere the tree cf tabioon ia such tnst this presamre would not be rsetbed 
- watil en slerabion of owr 25,000. feet had becr gtiaind. 
- > ma 
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CONPIDESTIAL 


WAR DEPARTMENT 
OFFICE OF THE CHIEF OF THE AIK CORPS (lim) 
WASHING TON 


December 1, 1938. 


SUBJECTs Military characteristics - 
Barrage Balloons 


The Adjutant General. 


le It is believed advisable to have available approved Military 
Characteristics on “Barrare Balloons" in order that development of this 
class of equipment may be carried on with a definite objective in mind. 
Some experimentel work with barrage balloons was comiucted several years aco 
and the project is again active to the extent that the Air Corps has recently 
obtained one (1) article, mainly for the purpose of determining the suita- 
bility of certain materials of construction. Based om ongineerinc and test 
data, the principle military characteristics thet appear practical of attain- 
ment at this time are set forth as follows; 


Mili Characteristics 


@- Missions. = To serve as an antieaircraft measure azainst 

~ ‘gttacking aircraft for the protection of strategic points 
by having the flying cable serve as a mental and material 
hazard to aireraft operation. 


« = Scattered alone probable enemy aerial routes 


ting Rydrogens 

= 1/é-inch Diameter Flexible Steel. 
Rate of Ascent = 1,500 feet per minute. 

Rate of Descent - 1,000 fect per minute. 
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confidential 


The Adjutent General. 


Bote I. - The Barrage Balloon covered by these Military 
Characteristics is classified in accordance with 
paragraph 13, AR £50<25 as: 


Required type 
Development type 
Service test tyne. 


2. ‘The present Type D-<Oa barrage balloon possesses substantially the 
sane charasteristios as those listed in parazraph 1 above, although it must 
be expected that the loss of balloons when flying in fairly high winds will 
be appreciable due to the low factor of safety employed in order to reach 
maximmon altitudes. 


3e It ts requested that these Military Characteristics be approved. 


Por the Chief of the Air Corps: 


Mo Fo DAVIS, 
Lieut. Colonel, Air Corps, 
Executive. 


COPY 


SUBJECT: Military Characteristics ~ Barrage Balloon. 


Ag O0ellk 
(12=Lijp3i; Mise, =D ist Ind. epe/plp 


War Dept., AGO, January 5, 1939 - To The Chief of the Air Corps. 


le The military characteristics of Barrage Balloon as stated in the 
basic communication are approved. 

2. While «a minimm of 15,000 feet in altitude is considered a practical 
starting point for development, an evertual maximm altitude in excess of 
30,000 feet for a barrage balloon appears necessary in view of the present 
trend in the development of aircraft. 


By order of the Secretary of “ar: 
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) Gee (1) balloon ie available at Dunca 
wili be ordered shipped to your Station, L 
balloon will be complete with an lieinch cas valve, 


eliun gus is intended to be used. The belloon re- 
quires approximately 15,000 cubic feet for initial 
inflation; however, about 50,000 cubic feet may be 
required for the various phases of the tests, in- 
cluding gas maintomnoe. Informetion is requeste: 
whether or not this allocation of zag will affect 
operntions of the C-G balloon. Zinse the balloon 
is designed for hydrogen gas, thie ers can be used 
ag an alternate method of inflation, although ite 
use Will be considered only in the event sufficient 
heliue can not be made available. Information is 
requested on the epproximete anount of hydroger 
evallable at your Station. 


the 4-6 belloon winch, or the cequot winsth mounted : 
on the Sedge chassis, can be used along with the 1/).- 
inch diameter cable now instal led on these winches, 


‘isesllansous equipment, required for inflation, et 
cetere, is nesumed to be svailable at your Statio 
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Co0.5 Pt. Sill, Gkle., 
February 1, 19). 


be Sersomel - 


(1) Am engineer from the Division will be present 
te esgist with the tests and obtain the dete 
required, 


) Approximately fifteen (15) to twenty (20} men 
may be required for handling the balleon, al- 
though this is one of the items to be determin- 


be i 
to determing the ce 
ing cores at various 


pension, 


(2) Balloon ig then to be flown at low altitudes onl 
the maxisam being around 3,560 feet, to detemine 
the flying characteristics ax to establish the 
proper location for the suspension soncentrs tion 
Pitting and the amounts cf ballast required in the 
sand pockets to obtein proper trim, 


3. For the reason that this balloon is constructed of single 
piy febric, more than ordimry oare will heave to be exercised in umpack~ 
ing and handling it while deflated. Upon receipt, the balloon may be in- 
flated with sir, net exoseding 1/i, inch water pressure, and inspected 
for holes, repairing same with patches of Heoprene fabric and Neoprene 
cement, Actual shipment of the balloon will act be made until comments 
ami recommendaticns are received fran your Stetion, 


For the Chief of the Materiel Division; 


7RAME KM, KENNEDY, 
Solensi, Air Comes, 
axecutive. 
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Oklahoma, 


the necessary trained wrsonnel 
this station. The following comm 
ted: 


@e There is plenty of helium gas avail 
flate and operate the Type D-2a barrage balloon : 
of the C-6 balloon. The helium tank car wh 


1 i 

and 

sup On one occasion, only seven (7) 

time the helium car left the Fort Sill siding until i 
There is on hand at the present time 227,672 


on 444 
purity. 


uf i : ne0us equipment requir- 


ed for inflation is available at thi 


c. Attention is invited to the fact that this Squadron has suffered 
for the past fourteen (14) months from a shortage of personnel. Our present 
authorized strength is 115 E.M., and our actual strength 109. It is well 
known that it takes less men to handle the C-6 balloon than the C-3, but it 
takes just as many men for maintenance and upkeep of the Ce6 balloon and its 
tactical installations, such es Transportation, Communications, Armament, 
Operations end Chart Room, <s the C=-3 balloon. his Squadron is also actually 
performing the duties of a Base Squadron, testing many items of experimental 
equipment and operating the new gas compressor, and furnishing the entire 


overhead in barracks, for the lst Balloon Squadron, Flight "C", 12th Observation 


Squadron, and the Detachment, 3rd Weather Squadron (also eleven (11) Balloon 
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Sra inde boH/ j js 


HLAINUARTERS 2IR CAPS THOOPS, Fort Sill, Gklehesn, Februery 6, 1059. TO: 
Ghief of the sir Corps Neteriel Division, Sright Field, beyten, Ghic. Tit: 


ihe $ @ Fie ti ° 


1. Sita reference to persgreph 1. g. of 2nd Indorsczent it ie believed 
eny request for aéditionel personnel for the First Balloon Suusdrom or recon 
memdations concerning orgenizetion of e bese equadron should be mace in © sep- 
erete cormunicetion eddressed to the Chief of the Air Corps. Troop reqiire- 
ments cf the Field Artillery Jehool for tne ressinder of the senool yeer heve 
been given @areful consideration snd it appears that there ere only fifteen 
~issions for the First Salloon Squadron preceding the fine) éime-—-day field 
exercies. ‘There ere only thres missicas in february, none in Moreh, oné only 
three in April. a1] missicna except the lest ome im April ere echeduled for 
efterneons only. “herefore, it seems cortein thet the berrege dbellocn test 
een be conducted by the First “elloon Squadron at its present strengti. Shan 
detelleg instructions ere reeelved the test will be expesited. 


De Be Makati, 
Lieut. Colonel, Air Corps, 
Bnei. n/c. CCMBAND Lite 


a@as 4t» Iné. @Mi:efh. 
HEAD J ARTEPS THE F. A. SCHOOL, Port Sill, Gklehome, Februsry 6, 1939. 
To: Chief of Meteriel Division, “right Field, Deyton, Mhio. 


Sth Inds PBSsfml 


Materiel Division, Wright Field, Dayten, Ghio, 
Por = Commnting Officer, Air Corps Troops, Pte Sill, 
Artillery Seheol, Ft. Sill, 
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eparate correspondences, 


the recommendation of t 


ecuiremente 
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INTER-OFFICE MEMORANDUM 


AIR CORPS 
MATERIEL DIVISION 


Soveaber 50, 1yYS 


niet, xpericental cngiosering Scotian 
SUBJECT: (check) arrage Salleon quipment - Sreekdowm of 1x4! funds 


EXPERIMENTAL ENG. 
Engines 
Propellers 
Aircratt 
PERS Se -rojest Ti-ll, Liter than Air qzipment 

a (1) Original setu 
Accessories (1) Criginal setup 
Communications Tten 626 Sallocn Levelopaent 125,000.00 
Misc. Item 6; fh treound 2quipmen t 50,000.00 

PRODUCTION ENG. Iten 2 t/A Acoeusories 100,000 .00 
Attack 2TS 000. 
Bombardment 
Carge 
Observation 


Pureuit clase LOUTSS 1 en, Gauge Hecording 


Training C Pee Wel OSE) ccccceseves + LIF. 


le The following is the status of 1931 Danis soverim the 
rocurment of barrage balleon equipment as of even date: 


AeFePs. 160008 & oa. Case, Aenenbly 
Poly BLOWOP cocccccccescesccssersesccee Jyh 
AeFeP. 16085 Paper, Copy Seco rding 
Tamsion Geter coscsescossescesesessces 

Administration 

Legal AcFe?. 160556 100 ca. Terminal, “arraze 

Purchase Salleon Cable See Sewers eeseeeenesee 

FIELD SERVICE oPeP. LiWSGy 2 es. Sritias, ‘arraye 
Administrative Balloon Oquipmant cccccescesecssescces 


Total 


Ites Gul 


AePe?s 160826, 5 oa. Trailer Cylinder 
INDUSTRIAL PLANNING Carrying LPeve We 37035) eccceccsccccce 


ADMINISTRATIVE Tetal 


Transpertatios 


DIV. COM. OFFICER ites “ 


AoFePs 158589 4,900 ft. Cable, Low 
S.C. LIAISON OFFICER Altitude Yarrage falloons( §..4l-d253) 9,720. 
series AeFe?s 160° 56 5 on. Level ,talloon pe 


POC OM cccccccnsccecccasessesseseess 
INSPECTION 019,505.00] 


RADIO LAB. 
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INTER-OFFICE MEMORANDUM 


AIR CORPS 
MATERIEL DIVISION 


TO: shief, sxperimentel ‘ngineering section 


SUBJECT: (check) arrage Salloon «quipeent - Sreacdown of 144] funce 

EXPERIMENTAL ENG. 
Engines (35) Salanee of Punds to cate 
Propellers 
Aircraft 


Iten 626 Salloon Jevelopamt $107, 2%iae 72 
iten 664 L/a Ground Sguipeent 45,002.00 
Iten 692 u/s aseessories 52453200 

Total 212,451-72 


Armament 


Be FFojest 11 Lichter thea Air igquipaent 


PRODUCTION ENG. 1) Present : etup 
Fe — [ten G26 jalleen evelopaant ¢ 467,000.00 
item 6%, ifs round -quipment 38.4,000.00 


Car; 
ie item G2 1/A Aecesscrics 118,000.00 


Pursuit Total 163,000 200 


ings \2/ Funds ‘xpenced or (blicated to sate 
item G26.) 


AePo?s 15°%5 6 oa. Low Alt. Sallonct # 51,900.00 
Type Sarrecge “alloons (0. 4CelSi7u) 


AefePe 160814 2 ea. Low Alt. “Lletabdle 
Type Sarrage Salloons ...s.ccccessces 165,000.00 


iki es dante Ae¥ Ps 155357 Bow 'tiffeming (C-6 
Admiaistretive M1LLOOR) sccccccessessssesesoscesce 19,090.00 
skied as ® AeFele 1G082y 20 on. Low Alt. fallonet 
Seovly Type Sarrage Salloons ceccescscese: 155,000.00 


Maintenance 


Transportation Total 8377, FO0.00 


INDUSTRIAL PLANNING Eten Gtipl 

ADMINISTRATIVE SeFe®e 155600,12 om. Winenes, Low Alt. 

Sarrage Balloon (/./. ACel56é5s) 7+, 200.00 

hoFe?e 160525,10 ea. Minehes, ‘igh Alt. 

‘arrege MMLLOGN caccscccesesecesess 85,730.00 

<n hePePe 100832, WO ea. “inches, Low 

MUSEUM Altitude Barrage “alloem secccscee 164,000.00 

eee doPePe 160565, 2 ca. “inches, Low Alt. Ld 
arrage Selloom “oblle ceccsscees 16 0. 

$345,450.00 


Administration 
Legal 
Purchase 


DIV. COM. OFFICER 


RADIO LAB. 
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SUBJECT: (check) 
EXPERIMENTAL ENC. 
Engines 
Propellers 
Aircraft 


Communications 
Misc. 


PRODUCTION ENG. 
Attack 
Bombardment 
Carge 


CONTRACTS 
Administration 
Legal 
Purchase 


FIELD SERVICE 
Administrative 
Depots 
Supply 
Maintenance 
Transpe.tation 


INDUSTRIAL PLANNING 
ADMINISTRATIVE 

DIV. COM. OFFICER 
RADIO LAB. 

S.C. LIAISON OFFICER 
MUSEUM 


INSPECTION 


THIS PAGE IS UNCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


INTER-OFFICE MEMORANDUM 


AIR CORPS 
MATERIEL DIVISION 


Chief, Axperisentel gineering Seetian 


sarrace Salloon Equipment < Urveikdown of 19,1 Funds 


\<) sont'd 
ten Ge-1 
Aces 160800, Alteration Lambert ngines 
AcFePe 160/12, mn ss _ 
Tetel 

) Salenee of Pumis to vata 
—— te 
Item S26 selloon Levelepaent * 89,100.00 
item O84 L/A Ground Kquipuent 5% 9550.00 
Item G2 L/A Accessorics 117,529.00 


7 otal . 245,479.00 


Se Salense of [i-11 and Tl) Punis to vate 


Tl-1l items 626 OR, and Ge clu & 
T3ell Items 626, 645 and We oe 


Total 8 447,910.7e 


ae Sreakiowm of Funds, Fo ject Ji-11 Listed in &, above 


\1) Item 626-1 Sal leons 


(a) 8 to 10 om. Hick Alt, carrare 

Salleens, (Sourse:Gooiyear's, 

Air Cruisers and Others) .ccccce § 100,000.00 
(bd) Nise. Falloen PUFtS ccccccccecs 7.9Tlse 


Tetal * 107 oF Tse Te 


(2) Item 6tlel L/a Ground quipnen t 


(a) 6 ea. Minehes, Mobile Type, Low 
Alt. ‘arracge al loon \ Sources 
Sarnon- erring ton) SOC eeeeeeeses 


(>) Miseel. Transportation quipsent 
Tetal 
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INTER-OFFICE MEMORANDUM 
AIR CORPS Jr8eml 
MATERIEL DIVISION 


TO: Chief, ‘xperimental ayinsering Jeetion 
SUBJECT: (check) Sarracge “alloon Squipment - Sreardown of 1941 Funds 


EXPERIMENTAL ENG. 5) Item 692-1 1/A Accessories 


Eagines 
Propellers (a) “elias urification ijuipment 

Aircraft 4 @euree: Independent Engineering Co.) §$ 35,000.00 
Armamen 

mars (>) Nydrogen Gemerating <quipnent 

Aesneie Souree: independent Engineering So.) 10,050 .00 
Communications 
Misc. 


(e) Misesilaneous, |/i Accesscrics 1115455 .00 
9 9455000 


PRODUCTION ENG. 
Attack ; above. 
Bombardment 


Carre (1) from 626-1 Salloens 
Observation 


es (a) 3 to 10, Salloons, Searrage, Low 
Training Alt., ineludimg designs, sto. 
(Seurees Gootyear, Air Cruisers, 
General Tire * iubber Co., 
rirestene Coe} ccccccescvccces 4 75,000.00 


ee (Bb) Lightming Protection sjuipment 10,000.00 


Administration 
Legal (e) Mieeellaneous Selloen Parts tp 000 000 
Purchase Tetal $ 89,000.00 


FIELD SERVICE 


Administrative 


(a) 4 em. Minches, “ich Alt. Barrace 
Salloon (Sources: Yarmon-iierring ton, 
dames Cunningham Sens, Paeifie 
Car © Foundry, Silent Yoist and 
INDUSTRIAL PLANNING Uthera) SSSOT CRETE SSeS ET EESEEe o 25,000.00 
ADMINISTRATIVE 


() Miscellaneous “ineh Accessories 
DIV. COM. OFFICER and “arts + Transportation iquipt. 13,550.00 
RADIO LAB. Total 3 34,550.00 
5S. C. LIAISON OFFICER 


MUSEUM 


INSPECTION 
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SUBJECT: (check) 


EXPERIMENTAL ENG. 
Engines 
Propellers 
Aurcreft 


Communications 
Misc. 


PRODUCTION ENG. 
Attack 
Bombardment 
Cargo 

. Observation 


Pursuit 


Administration 
Legal 


Purchase 


FIELD SERVICE 
Administrative 


INDUSTRIAL PLANNING 
ADMINISTRATIVE 

DIV. COM. OFFICER 
RADIO LAB. 

S. C. LIAISON OFFICER 
MUSEUM 


INSPECTION 
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INTER-OFFICE MEMORANDUM 


AIR CORPS 
MATERIEL DIVISION 


J*Genl 


Novesber 5., 19,0 


To: Chie!, xperiuental Unpinserins Section 


errege Salleon Equipment < Sree: down of 


(3) Item G)2=3 u/ 4 Aseessories 


\@) Gable for 10 ign Alt. Harra:e 
‘alleons (Source: Necbling's, American 
teel, American Chain,and thers) 


19,1] Pumcs a) 


+O ,000.00 


Cable for 16 Low Slt. Sarrage 
Balloons (Sourse: lioebling's, Acer. 
Steel, Amer. Chain Ce., and Uthers) 


‘elium (couree: Sureem of “ines) 


230 ea. Valve, 
Cylinders 
‘eliua, Transfer squipsent 


Siseellanecus Transportation smi 
Ground “endlin: ‘quiprest 


Total 


‘eliwa end liydrogen 
(Sources Lerotest Co.) 


6 117,829.00 


2. S30 © Sallocn Egaipasnt at Completion of “Togran Jutlined 
in: . 


The fellewing equipset will be available as a result of 19.0 
and 19) proewenet: 


Se Low Altitude Sarrage Salleons 
(1) Uiletable Type (1940 unde) Jeedyear 6 
(2) Oilatable Type (1941 Punds) Goodyear 20 
(3) Ballomet Type (19,1 Fumde) Air Cruisers 2% 


A) Ballomet Type (1941 Fumis) British 2 
(5) 4 to 10 Sellonet & Dtlatable (1941 Funds) 5-10 


ra 
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INTER-OFFICE MEMORANDUM 


AIR CORPS 
MATERIEL DIVISION 


TO: chief, -xperisental ‘ngineering Seetion 


SUBJECT: (check) arvage Balioen Sggipam reciedown 


EXPERIMENTAL ENG. 


Engines be Sigh Altitude Serrace -alleons 

Propellers = 

Aircraft (2) biletable Type (1941 funds) 
Listed in “ar. 1, @ (1), (a). 


finches for Low Altitate lelloe: 


(1) Ped. AGeL565% (2941 Pama) 
(2) AeFeFs 160852 (1941 Puncs; 


Communications 
Misc. 


PRODUCTION ENG. 
peas “inches for Mich Altitude balloon 
Bombardment (Aj fetes 160625 (19,2 Ammds) 
Carge (2) Listed in Par. 1o8,62),(e)( 194) Pema) 
Observation 
Pursuit 
Winehes for Low Altitude Jel Mobile 7 
(1) Ao¥.?. 160665 Mobile Type (104) Pads) 
(2) Laeted im Par. 1, 4d, (2), (a) (1941 Pumde) 
(3) AcFe®s 16086, Sritish Jarrace Jal loon 
comrnacts Squipeent (1941 Pundis) 


Administration 


Parchase 


(1) Por 10 Salleans (1916 Funds) 
Amorioan “ire Co.(?s0. 40-8271) 


(2) For 10 “allcens (1941 Aands) 

Reebling's \ eve 41-2255) 19 
(3) Yor 2 *alloens Ac?.?. 160864 

(Britiah Equipt.) 2 


(4) For i® Salleens, listed in par. 4,8. 5)(b) 2 


FIELD SERVICE 
Administrative 


INDUSTRIAL PLANNING 


ADMINISTRATIVE 


DIV. COM. OFFICER Gable for Sigh Altitude vallcers 


Sieh tiem (1) For 10 Saloons listed im par. i,e,(5)(a) 10 


5. C. LIAISON OFFICER 
MUSEUM 


INSPECTION ~ ebe 
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INTER-OFFICE MEMORANDUM 


AIR CORPS 
MATERIEL DIVISION 


TO: Chlef, “xperinental ‘mginsering Seetion 
SUBJECT: (check) sarracge Selleon Sguipeent - Ereakdown of 19i\1 Funds 


EXPERIMENTAL ENG. 
Engines he Cable Accessories 
pede SS eee, 
ancaonte: (1) Teraimale for 100 balloons, 4.F.?. 160656 100 


Armament 


Equipment i» Trailers, Cas Cylinders Carrying 
Accessories 
a eae (1) 5 em. Trailers, ©.0. ‘12-3703 
Misc. 
j- Seliun 

PRODUCTION ENG. 
a {1) 2,500,000 eu, ft. for « proximately 10 ‘igh 
Aa aees Altitude end O Low Altitude Salleens. Listed 
edie in par. 1, o, (5) (e). 
Observation 
Perce k- ‘sliws purifiestion equipment, aydrogen generating 
‘Traiuing equiprent, grown: mndling equipment end acesseories 
cre for the quantities of balleens and winshes listed 
Radic im preeeding s:>-paragraphs, 


Misc. 


: 3- Unless otherwise dirseted by your office, prosurenest of 
Coeraaere barrage ballees equipment listed is paragraph 1,d. and @, will be 


Administration int tlated, 
Legal 


Purchase 


FIELD SERVICE 
Administrative PAUL G. CRAMER, 
Depots Major, Air Corps, 
Supply Caief, Airerart Laboratory. 
Maintenance 
Transportation 


INDUSTRIAL PLANNING 
ADMINISTRATIVE 

DIV. COM. OFFICER 
RADIO LAB. 

S. C. LIAISON OFFICER 
MUSEUM 


NSPECTION 
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Fad, 3, 1928 Tt vas decided to inflate with hytrogen erd torduct further triad 
flights with the ferigsd specing of elestice. The baidoon wea ime.“ 
tists with hytrogen te.© pressure, which partic lly expenied if an 
order thet some expansion could be observed ften the grounds s 
bor son trector equipped with’s Comticent€1 winch’ atteched.et tus a 
reer, opersting thru © she@¥e fired to & “desdaca” served as whith ~ 
oqiipment. The bellcot was allowed to rise #pproxizttely 1000. fect 
Bt which eltitule dt wea not stetie longituifneliy, but turned Abroad 
side towind. [t wes beuled down end one beg of stnt wep Sesteugd > 
te esch of the re@r healing dines. On Batonsicn & second tins 
stebility wes much ixproved, @lthouzh equilibrium wes cbhtcined et & 
fazed ercis of yow, The sellecu wes up for tpproximstely 16 mimes 
spa the icbes were well filled phon © eniden ~ovement of the belisod 
thru the reer bendlirg lines weighted with the gend begs up in the 
winch suspomsicn where they fouled ard rewilned. Phie scheme if 
weight 4istriboticn upeet-the equilibrium ef the belloon end it 
dived nosso down ~ovirg slowly westwerd. ‘hen. ¢pprcoximeteliy 100 Seet 
off the grows, ite descent wee roterdec, Sut it continued seving 
letterly until the inch c#tie cengi:t under)the byffer riag of. the 
mooritg mest where Jt Toyled, Ali efforts to extricete the cetle 
Were futile rod it fintily broke «tthe mest sllowire the. is ilcon 
t@ rise end drift with the wind. It rose to a high eltituie tad 
burst, fe cling mesr Bnom. It wes dgatroyed beytud rerefir, 


Ro def itit@ resecn for the nowememt of thé oslidop, which crused the +” 
serd begs of the rear lines to become Feyied in tne suspension, a 

be given. Of the ary of this seeidest,.6 powtion of the PessrvaG eam. 
wes Weing burred to dstrey ertes nigh weede-eud it: ts aie 5 

the heet my heve ctused eddics of Zusts whieh. teat k:the be any 
causing the Pealad lines. The sedident stong the necessity of. ty dag” 
the stnk oegs op the reer handling Linde clone’ P the rg Pe 
previdine © sami pocket nezr the stern for this ht; pert 

.c be Tecersery in the operstion of this beliodn. x 


Folleowitre the destrectiog tf thig talicor, aéctdén wee tekert te es 
ths third of the belicom built 65 P.O, B916C shipped from Pt,- met & 
Virginit, to Feirfield, in orfer to continge dave ort of. trig © 
equipment, chara shone arian a eo:a4s ¢ gh? 


a. Hep ieSensit of the ‘prtgibed ottet ts sume 
pes s 
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eis 


prodeat fecort roe +1 38 ~ Pet i. 2008 Me “E60, dios aot pe ages 
ae 
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end Ot ecoottt of the reavier oshle being used end 

the weight of the vind cnes. ~~~ 


Tests will be continued when the wind vel a at 
various sitiiudes is higher than 


lé returns sceérp lished + 


Letter to the Chief of the Air Corps, stating that suitebie <* 
balloon and vineh eqvirmert here bea Sereda 6m 2 deoi~ 
sion is desired as to the responeibility for trocuring and 
operating this equiprent. eference was rade to letters of ~ 
larch 3, 1825 and ‘April 13, 1925, in which it wes stated that 

he Air Corpe wee respongitle for the development of Barrage 
alben equipment, while the ApeiAirerert Artillery: Units 
rere charged pith their operation. 


Uxception wes teken t0 the above letter by Mater Crom of the 
Wer Plans Section, in that it wes believed thet the tactical 
value of the e@uipment srould be made an isshe before status 
is cherred and war plam ite qc Gat: : 
Lemorendum te the Cpier, Experinemtal iigivoering Seetcns x 
commenting oa the corterts of Ya‘or Crom's Memorandum ami y 
Cisoutcing the entiro situgtien, Jt was peeeat, out. that <i %. 
equirmert thus. far developed ts capeNe of reaohing ex alti~ aA 
tide <2 3 ip treet; however, sinee the tine thes® requite- | ~). 
ments nore established, the effective altitude ‘wig iucrebsed - 
and it therefore appeers ‘thet the crerating eltitude for , 
Barrage Balloons sould be ingreaged accordingly. Howerer,. 
itis further believed that thie incresse 4 requirements. 
brings ine tactic] value to Frc]. an extent as to mike it 
the Yank Paneing feoter Ses poole emt 22 


es 


Lobier te $0 Bio Mier of the str Corps, sta 
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Projest Heoord Wo. Gel, Yol, I F.0. Now 6001-24 Fart Mo, (5) 


At tle _NINCH FOR BARRAGE BALLOGHS.- TYPE 4-7 


lst Indorsement, Sept, 10, 1930, fron the Materiel Division Repre~ 
esatative, Scott Field, Tllincis, adviging that changes réconmend= 
ed in ‘uestionmaire v27 will be mide et that Stetfor amt drawings 


showing seme forwarded tc this Divieicr es soon ag possible, 


Sept. 12, 1930 - 
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HUBBARD & COMPANY 


ELECTRICAL MATERIALS DEPARTMENT 
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MATERIEL DIVISION REPORT a 
FISCAL YEAR__1938 
STaTuS OF "a" FUNDS 


DATE ... March 31, 1938 











| Tt | Amount 
PROJECT s-12 > | No. Authorised Initiated 
j 








ps.) 
ITH } 


Pur gu 1 | 
Airplanes, P-364 3+755.85 00 |3. 755,850 00 
Drawings, Data, etc. +953 00 +953 00 966 00 
Airplane Change Orders } 105,000) 00 7.575 75 


Engines P & ¥ R-1620-13 * 
[5,885,803 00|3.788.378 75 966 00 
* 210 Engines purchased on 
Item 76-D, F.Y. 1937, 


pee 4 


Airplanes, YP-}37 

Drawings, Data, etc. 

Airplane Change Orders 
Engines-Allison ¥-1710-11 (13) 





P-27 




















Iti 3 


13 Pursuit Airplanes, pty 
2,795,000 00 


Airplanes, X7¥-1 
Drawings, Data, etc. 15,000 co | 15,000'00 
Engines } | 623,972 00 2oLile it.8) 

| 3.431.972 00 3.43 972 00} 


Ir 
i 1 
Airplanes, B-17B 5,385,900 00 


00 

Drawings, Data, etc, 0 11,852 @ i bee 8) 
Airplane Change Orders = -1l1, 12 
Engines—Wright B-1820-51 (10%) eee 2 | Suh. 36 ee) 90 
»291,736 D —13,463 32 


ITEM 11 

1 Bombing Airplane, 18-21 
Complete with 2 P.4 W.R-2180 | | 
Engines 0 55,000 00} 


ITE 12 
rp P ) | 

Airplanes +477 ,452 00 }1.477,452 00 

Airplane Change Orders ee ome | 65,000 00 | 

Insurance mee) 30,000 00 | 

Supercharger Installation | | ¢ 0 | 66,000 00 


Engines | | 52,800 00 
»69 0 | 0/1.691,252 00 
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* PAGE No. 1 


| 

* 
MATERIEL DIVISION REPORT 
FISCAL YEAR__1938 _ pars Peery 28. 197) 


__ STATUS OF "A" FUEDS 





FINANCIAL STATUS OF PAOCURBAENT PROGRAM : 
| Proj. Item | Amount | Amount Pur. Action’ |« Unobligated | 
PROJECT A-12 | Bo. No. | authorised | Obligated | Initiated / Balance 











COMBAT AIRPLANES ND EQUIPMENT 


itm 1 P 


paleMarby vee aipplanas Pp-% | | | 

Airplanes, P-30A | 3.755.850 00 |13,7551850 00 | 00 
Drawings, Data, etc. 24,953 00 24.953 00 00 
Airplane Change Orders -¢ {| 105,000 00| 2,857 2 13,281 45 97,426 25 | 
| Engines P & W B-1820-1}3 * i 
j 3, 835, 803 00 |3,801,660 20 -13,261 45 97, Woe 25 | 


* 710 ines purchased on 
Item 76-D, F.¥. 1937. 





| 17m 2 
Airplanes, Y1P-374 


Drawings, Data, etc. t- ee 
Airplane Change Orders | 13, 


000 | 
| Engines-Allison ¥-1710-11 (13) | | | 3 } 
| 609 3 00 wes 21 00 


300 Whs,253 39 | 
500! 38,229 82 | 
00 


| [tm 5 

| 4 Q 

| Airplanes, X?M-1 2,470,000 00 
| Drawings, Data, etc. 15,000 00 


Engines 62) 972 00 eas 25.412 OC 
| 3,106,972 © 00 3,106,972 00 


bing Airplanes, 5-1/2 
Airplanes, 3-173 ) 15, 385.900 00 00 
Drawings, Data, etc. | 11,852 2 pan. 69) od -1,7 r9] 
Airplane Change Orders 170,264 12, -11,664 12 


Engines - Wright R-1820-5l et) 90 
3 2a, 172.065 12) -13,u03 32, 


Emil 

2 Bombing Airplanes, Project & } 
Airplanes 00 | 
Airplane Change Orders | : fore) 
Ineurance | | ms ps 
Supercharger Installation | s | 3 00 | 


Engines | | 1 = 52.800 00: 
00|1,691,252 00 | 
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PAGE No 


MATERIEL DIVISION REPORT 


FISCAL 


STATUS 


YEAR__193 DATE February 28, 1938. | 


OF "a" FUNDS 





FINANCIAL 


STATUS CF PROCUREKE 


PROGRAM 
Unobligated | 





PROJECT A-12 


Proj. 


ae it Ces 


|_ Wo. 


] mount Fir-Aetion 
Obdligated 


Anount 
Authorized 


Itex 
Balance 





pes 4 

| 2 Bombing Airplanes, 2-Engine 
| Airplanes 

Drawings and Data 

| Airplane Change Orders 
Engines 





Im 20 
Airplanes, A-lLTA 
Engines, P & © B-1535-13 (28) 


IT 30 
Lobeervatios Aimoacem, 14 
Airplanes, O-47A 


Airplane Change Orders 
Engines - "right R-1820-9 (7) 


| rem 60 


Airplanes, BC-1 

Drawings and Data 

| Airplane Change Orders 

| Engines P & © B-1340-47 (95) 





| Advertising in connection with 
| procurement of Combat Airplanes 


Changes on 5-18 Airplanes 
Contract ¥ 535 aC 8307 
' 


} 
zr 

| Government Furnished Equipment 
| 

| Unallocated Reserve 
| TOTAL COMBAT AIRPLANES 
AND EQUIPMENT 


12 


12 {1,389,000 90 
12-» 31,500 00 
12-¢ 77,500 00 


12-4 |_ 332.200 00 |_ 





199,136 00! 198,774 10 


360 36 
»600 00 34596 50 
| 253,73 00| 253,730 32 


1,327,910 00 1,327,910 00 
12,000 00 

70,345 60 

532,000 00, 516,973 85 

1,871,910 001,915,229 45 


3,817,180 15 | 457,667 3 


747,589 47 


ey 00 


° 26,488,655 96 17,802,130 sy 741,160 61 


* Includes $225,895.96 reimbursement 
for GFE furnished from Air Corps | 
stock for National Guard Airplanes. 
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MATERIEL DIVISION REPORT 


FISCAL YEAR__193 * 
STATUS OF "A* FUNDS 


Item Anount Pur.Action |[Unobligated 
° duthorised Dt sonal Initiated Balance 


pty 0] 


Airplanes, A-l7A F4) 631,599 00] 631,598 so 
Engines.P & ¥ B-1535-13 (28) 20-4 266 ,000 |00 59 
897.599'00 | 890.711 S52 


A 





258, 895/00 
1,450) 00 
re) 


335350373} 


199,136 100 
Airplane Change 


Tt 60 


3 Basic Combat Airplanes, BC-) 
Airplanes, BC-l 1.327.910 00 5 
Drawings and Data 12,000 00 
Airplane Ghange Orders 
Engines P & © B-1340-47 (95) 2 000 .00 

» 871,910 OO 2, 


Advertising in connectica with 
procurement of Combat Airplanes 00 


Changes on B-18 Airplanes 
Contract ¥ 535 aC £307 124,710 (60 


Changes on B-1SA Airplane 
Contract ¥ 535 aC 9977 710,575 00 

27B 99 

Government Furnished Equipment * f.935,989 96 &.010,510 57 
Unallocated Reserve 536.574 00 oo 
TOTAL COMBA? AIRPLANES AND EQUIPM 46 488,655 96 17,982, 363! 59 1,896,473 ce 

| 
* Includes $225,895.96 reimbursexept 


for GFE furnfehed from Air Corps 
stock for Wat‘'l.Quard Airplanes 
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PAGE No. 


MATERIEL DIVISION REPORT 
FISCAL YEAR 1938 DATE March 31, 1938 


STATUS OF "A" FUNDS 








oun oun r on 


itiated 








| | =u 
fo. | Authorized (| Obligated In 
| 


IT 31 

Amphibian Airplanes 
Airplanes 
Drawings and Data 
Airplane Change Orders 
Engines 








ng A Lan 
Airplanes, PT-1}3A 
Engines-Lycoming R-680-7 (20) 








Airplanes 

Drawings and Data 
Airplane Change Orders 
Engines 


7 


IT 

32 Transport Cargo Airplanes 
Airplanes 

Drawings and Data 

Airplane Change Orders 
Engines 








[3,157 .200 7) 


Advertising in connection with 
Procurement of Non-Combat Airps. 00 


ItEi 98 


Government Furnished Equipment 739 710,687 O21 











Unallocated Heserve } -013,545 00 00 {1,013,545 00 
| | 
| 


TOTAL WOB-COMBAT AI EPLAXES & BQUIPMENT © 479,375 77 | 39.352 90|7.097.797 O12 


TOTAL PROJECT a-12 LS,461 739 36/2.935,524 92 {13,707,626 





* Includes $122,723.65 reimbursement 
for GFE furnished from Air Corps| 
Stock for Org. Reserve Airplanes, 
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PAGE No. » 


MATERIEL DIVISION REPORT 


STATUS OF "a" FUNDS 





| Proj. |Itea Amount Anount Pur. Action 


PROJECT 4-13 Ho. | Ho. | Authorised Obl ignted Initiated 
| | 


| 


Changes on B-18 Bombers 
already delivered 


85,466 12 
Gaseous Oxygen Equi pment 00 


Bombsight Modernisation including 
stabilised bombing appreach fo 
1% B-17 and 1s B-1g Airplanes 


© $ t 
Modify 125 Type rw Octants 


100 Master Havigation Watches . 07,000 00 
115 Navigation Hack Fatches(¥ri st) 00 
132 Stabilized Drift Meters.B-3 Gyro. 162,435 00 
132 Synchroniser Indicators, Engin 00 
209 Pilot's Drift Meters 4,807 23 
750 Sets Star altitude Curves 00 


6 Type A-4 Line of Position Computprs t 21a bo. —2i,516 $0 

190,858 23 
Propeller Brakes for B-17 Airplan 17.543 #0 
Auxiliary Drives for B-1820 Engin 22,932 00 


Safety belts for passengers in 
Bombardment type airplanes 200 4.47% Bo 


Caps, Counterweight for BP-9 Props 1,000 DO 





Conversion of 2 position propelle 
to constant speed on type C-36 
airplanes 1,219 62 


300 B-3 engine driven vacuum pumps 
to equip spare engines to perai 
pump being overhauled the same 
time as the engine | 19,829 18 

| | 

2) Refueling puxps for Bomb ardment 
and Transport airplanes to re- 
place D-3 type 32.000 00 ~ Qo 32,000 00 

Oil dilution systems for various | 
type airplanes for cold weather 
aid in starting engines | 38.000 00 | 17,529 o& : 2.470 96 


Flotetion equipment for P-264 and | 
4-12 Airplanes | 123,372 74% | 108,628 16 | We, 7Wh 5s | 














Exhaust Silencers for 4-17 salen | Cancelled 





Ber engine ring cowling for | | | 
B-10 and B-12 Airplanes | 16,6320 | 16,632 60 | 00 | 








w ‘ ’ | 





ys 
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MATERIEL DIVISION REPORT PAGE Ne......0 
FISCAL YEAR_1938_ 


STATUS OF "a" FUNDS 


Proj Iten| Amount | Amount Pur. Action Unobl igated 
PROJECT A-13 Yo. Ho. Authorised | Obl igated Initiated Belance 


Vibration Dampners for engines in 
P-35 Airplanes 16 13,250 00 13,250 00 


DATE March 31, 1938 





Reworking crankshafte for provisi 
of vibration dampners for engines 
in A-12 airplanes 


Reworking crankshafts for provisi 
of dynamic dampners for engin 
installed in P-26B Airplanes 








Crankshaft assemblies tneorporati 
the vibration dampners for B- 
type airplanes 6 12,037 68 oo 





Rocker Box Covers for engines in 
O-W6 and &-17 type airplanes 38,206 77 1.824 70 
' 


Automatic Valve Gear lubricator 
Assemblies for various type 


engines } 00 36 354! 97 3+ 795 |03 


Various type fuel system unit assyp- 
to provide for spare engines 23,919 06 00 8,060 |o4 


50 Cradle Assemblies for transport 
ing double row radial engines bd 
transport 0 3,667 22 


Parts for improved starter control| 
on various type airplanes 2,258 98 


Booster coils required with improved 
starter controle in various 
type airplanes 


Generators type B for A-l2 air 
planes to provide adequate ca ity 


10 Loading Track AsserDlies for 
C-33 airplanes 


1500 type A fuel relisf valves to re 
place present type C-1 and C-2 
which are of insufficient capacity 13.377 00 5.373 00 





600 Carburetor Idle Cut-offs to és 
vent post firing after ignition | | 
switch is cut off 9,525 9 5.47% 61 | 
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MATERIEL DIVISION REPORT he 


FISCAL YEAR_19% __ DATE ... March 31, 1936 
STATUS OF "a" FUNDS 


|Proj. Item | Amount | Amount | Par. Action Unobligated 


Ho. No. Authorized | Obligated Initiated Balance 











920 Sets Carburetor Abtomatic | 
Mixture Controls D 00 00 | OC 207 000 00 


2 Additional Metal Wings for Os 
Airplanes to replace wooden wi Es 
when new wings are required 


Primers 





20 En.Camera, Aircraft, Type K-38, 
) id Lens , cone, Spec. 75-23 | 

16 Ea.Camera, Aircraft, Type K-7C, | 
Spec. 31032 

10 Ea.0169325 Camera, Aircraft, 
Type K-12, Spec. 31002 

5 Ea.Camera, Aircraft , Type T-%a, 
Spec. 75-h2 

5 Ea. Printer Assy., transforming, 
type B-7, Spec.75-43 (-3a air 
craft camera) 

20 Ea.Cone Assenbd) y, 8-1/4" lens, 
Spec.31008 (K-3B aircraft cameta) Purchased from "C* Kh 














20 Sets 34B3S42 Filter Unit, Lens 

Type A-24 (K-3B aircraft peach | | 33 | :263 00 | 
46 Ea. 31-1310 Mount Assexbdly, } 
Camera,type A-§ (K-%B,E-7¢C | 
and K-12 aircraft cameras) - 4,002 00 


16 Set Filter Unit, Lens, Type s-l, | 
Spec. 31028 (K-7C sirc.camera) 3 3.468 75 


5 Set Filter Unit, Lens, Type 4-3, 
Spec. 31018 (T-34 airc.camera) 812 50 





5 ea-31-1616 Stand assy., Photo 
Printer, Type 4-2 (B-7 speie, 860 00 | 


5 Ea. 31-1691 Trimer Assy., A-l | | 


(B-7 printer) 7 Be hse” | Tho 75 | 
186,000 00 Tz 00e ce | 


TOTAL PROJECT 4-13 1500,000 00 1,003,510 85 216,151 09] 
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MATERIEL DIVISION REPORT 
FISCAL YEAR__293% 
STaTUS OF *A* PUEDS 





PAGE No. 





Proj. 


Ho. 


| Authorized | 


oe | a Tt 
| Ko. 


Obligated 


Initiated 





| 
Transportation-Freight & Express 


Travel of Officers—Perrying air- 
planes to First Destination 


TOPAL PROJECT 2-14 


GRAND TOTAL "A" FUNDS 


SMOURY OF FUNDS AVAILABLE 
A.C.4.1938 - Project 2-12 
A.C.A.1938 - Project 4-13 


&.C.A.1938 - Project a-14 


TOPAL "A" FUNDS AVAILABLE 


* Includes the following reimbursements 


for GFE fuynisbed_from Air Corps 
for National Guard and Organized 
Reserve Airplanes: 


National Guard $225,895.96 
Org.Reserve 2 


= 122, g | 
$348,619. 





stock 


14 


14 





| 
| 
| 








214,210 00 


1,500,000 00 


214,210 00 
| 











70,588 00 


53,498 15 : 


124,086 15 


1,003,510 & 
124,08 15 


* 35,.819.390 & 9583-336 36 





17,611 25 


17,611 25 


$5,829,390 64 9,589,336 362,169,587 26 


| * ¥4,105,180 64 18,461,739 36/1,935, 82h; 92 


216,151 '09 


17,611 25 


2,169,587 26 











13, 707 616 
280,338 
72,512 


14,060 ,467 0; 
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MATERIEL DIVISION REPORT 
FISCAL YEAR___ 1938 _ 


STATUS OF "a* FUNDS 


PAGE No. 8 


DATE March 31, 1936. 











| Proj. | Item Amount | Amount | Pur. Action 


| Ho. Bo. duthorized | Obligated Initiated 








BATIONAL GUARD FUNDS 


It 

0-47 
Airplanes, 0-474 1, 363,022 4o 
Airplane Spares 14 , 342 “a 
Airplane Change Orders 51 
Engines, Wright B-1520-li9 (72) 561,564 00 
Engine Spares G 56,156 ho 
Government Furnished Equipment 

2,455,214 |05 2, 353, 102,071 (25 








Iti 601 

1 Attack Airplane, A-17A ° 
Airplane, 4-174 22,557 10 
Change Orders | 

Engine-P.4 ¥.R-1535-13 9,254 ob 
Government Furnished Equipment 











TOTAL NATIONAL GUARD FUNDS 


Note: $97,000 reported to 
OCac for Cancellation. 


319,283 60 
32,217 3 

346 BO | 
Engines ,2~975-7 (51) 194,503 BO 
Engine Spares 19,450 26 


Government furnished equipment eae 122,507 28 aa oan 
7 | 61,640 


16,750 00 | 755,109 54 








Radio Equipment | 11,393 25 | DO 11,393 25 | 


} 


TOTAL ORGANIZED RESERVE FUNDS 828,143 25 | 755,109 54 | | 73,033 71 


Mote: $72,000 reported to 
OCAC for Cancellation. 
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M@ erie DIVISION REPORT FAR Nes 


FISCAL YEAR_1938 DATE Tan 8s 198 


_STATUS OF "a" FUNDS 





FINANCIAL STATUS OF PROCUREMENT PROGRAM 
Proj. Tte | Amount Amount | Pur.astion Unobligated 
PROJECT a-12 : ___|No- _| Mo. | guthorizea | obligated _ Initiated | Balance 











x, ? AIRPLANES AN ULPMENT 


? 
a takiiden darsienos 
Airplanes 
| Drawings and Data 


| Airplane Change Orders | ( | 
Engines | eee Oe) 
| ’ +200 


| [rE f 
Pr ? 4 i 
Airplanes, PT-134 ko 122,240 00; 122,229 = | 


inee-Lycoming R-680-7 (20) : | Z2s0p0 (0.2) Fe 90 
164,2 00 168,229 2 
| J? 


| Airplanes 
Drawings and Data 
Airplane Change Orders 
| Engines 





Airplanes 

Drawings and Data 
Airplane Change Orders 
Engines 


Advertising in connection with 
Procurement of Non-Combat Airplanes 


Pr . 


Government Furnished Equipment : /1.039,739 68 , 303,466 93 45,173 78! 691,098 97 
| Unallocated Reserve 1,234,545 00 00 00/1, 234,545 00 
TOTAL WON-COMBAT AIRPLANES 2 EQUIPMENT 7. 6s / 472,141 83] 45,173 7817,099,209 07 j 
TOTAL PROJECT 2-12 4, 64 18,274,272 67 786,334 39 25, 04b,573 58| 

| | 


Includes $122,723.68 reimbursement 
for GYE furnished from Air Corps 
stock for Organised Reserve Airplgnes,. 
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eas ; : aby Rd PAGE No. 4 
MATERIEL DIVISION REPORT 


FISCAL YEAR__1938 DATE February. 26, 1938 


STATUS OF "a" FUNDS 








ee Proj. | Item | Amount | Amount | Pur.detion [Unobligated 
PROJECT A-13 [Noe No, _|Authorised | Obligated | Initiated | Balaice | 
j | 





j 

| 

a A 
FINANCIAL STATUS OF PROCUREMENT PROORAM 
| Changes on B-18 Bombers | } 
} already delivered 20,000 00 | rere) 85,466 12) -65,466 12! 
| | | ‘ 
| 


| Gaseous Oxygen Equipment 93,100 35 00 | 2,889 65; 
} i 
| Bombsight modernization including 

stabilized bombing ap-roach for 


14 B-17 and 18 B18 Airplanes 


| Modify 125 Type ne Octants 


100 Master Navigation Watches 
| 118 Navigation Hack Watches (Frist) 
132 Stabilised Drift Meters, 

B-3 Gyro 
132 Synchronizer Indicators, Engine 
209 Pilot's Drift Meters 
7H) Sets Star Altitudes Curves 


6 Type 4-4 Line of Position Computers le ie) 90 
is 


—1L Tt 2. 
23; 87.69 17. 


B 
8 
8 
8 





8888 88g 
BUss sss 


4) de 
38 


> 
r} 
8 
y 


Propeller Brakes for 3-17 Airplanes 17.543 80 | 
Auxiliary Drives for R-1820 Engines 22,932 00 | 


Safety belts for passengers in 
Bombardment type airplanes 6,789 40 





Caps, Counterweight for BT-9 Props. 00 


| Conversion of 2 position prepellera 
to constant speed on type C-36 
airplanes 


OO B-3 engine driven vacuum pups 
te equip spare engines to permit 
pump being overhauled the same | i 
time as the engine 19,840 35 ! 


| 230 Refueling Pumps for Bombar‘ment, 

and Transport airplanes to re- : 
place D-3} type | 32,000 00 | 

O11 dilution systems for various 

type airplanes for cold weather | 

aid in starting engines 12 | 17, 54% 2k | | 20,455 76 

Flotation equipment for P-26A and 
4-12 airplanes | 13 


123,372 74 | 108,629 06 14,743 68 


Exhaust Silencers for 4-17 Airplanes 14 Cancell 4 
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MATERIEL DIVISION REPORT 


FISCAL YEAR_ 1938 
STATUS OF "a" FUNDS 





S OF PROCUREMENT Pt 
Proj. Amount —S|- Amou 
PROTECT 15 __|Bo. | No, | Authorised  Obdligated 


New engine ring cowling for B-10 
and B-12 airplanes 








Vibration Dampners for engines in 
P~35 Airplanes 


Reworking ¢rankshafts for provision 
of vibration dampners for engines 
in 4-12 airplanes 


Reworking crankshafts for provision 
of dynamic dampners for engines 
installed in P-26B Airplanes 


Crankshaft assemblies incorporating 
the vibration dampners for 3-12 
type airplanes 


Rocker Box Covers for engines in 
O-46 and 4-17 type airplanes 


Automatic Valve Gear lubricator 
Assemblies for various type 


engi nes 


| Various type fuel system unit 
| assys. to provide for spare 


engines 


| 50 Cradle Assemblies for transport- 
ing double row radial engines 
by transport 


| Parts for improved starter control 
on various type airplanes |. 


Booster coils required with improv, 
ed starter controls in various 
type airplanes 


30 Generators type BS for 4-12 airs 
planes to provide adequate | 
Gapacity 


10 Loading Track Assemblies for 
6-33 airplanes 


1500 Type A fuel relief valves to 
replace present type C-1 and 
C-2 which are of insufficient 
Capacity 


PAGE No 5 


DATE February 28, 1938. | 


Initiated 
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iobaiec DIVISION REPORT 


FISCAL YEAR =o: 





EENT PROGRAM 








| PROJECT 2-13 
| 600 Carburetor Idle Cut-offs to pre. 
vent post firing after ignition 
switch is cut off 


| 920 Sets Carburetor Automatic 
Mixture Controls 


| 2 Additional Metal Wings for Oa-4B 
Airplanes to replace wooden 
wings shen new wings are 
required 


Primers 


| 20 Es. Camera, Aircraft, Type 

K-3B 12" lens cone, Spec. 75-23 

16 Ea. Camera, Aircraft, Type 

} E-7C, Spec. 31032 

| 10 Ea. 0169325 Camera, Aircraft 

Type K-12, Spec. 31002 

| 5 Ea. Camera, Aircraft, Type T-%, | 

2 Spec. 75-h2 

| 5 Ka. Printer Assy., transforming, 
Type B-7, Spec.75-43 (T-3a air- 
craft camera) 

9 Ea. Cone Assexbly, 3.1/4" lens, 
= ge oan (Z-3B aircraft Camera) 
Set }3 Bysh2 Filter Unit, Lens, 
Type 4-24 (K-%B aircraft Camera) 
5 Ea. 31-1310 Mount Assexbly, 

Camera, type &-& (K-3B, K-7C 
and K-12 aircraft Cameras) 
Set Filter Unit, Lens, Type 4-l, 
Spec. 31028 {K-7C sire. camera) 
5 Set Filter Unit, Lens, Type A-3, 
Spec. 3101E (T-3a airc. camera) 
Za. 31-1616 Stand Assy., Photo 
Printer, Type A-2 (B.7 Printer) 
Ea. 31-1691 Trimmer Assy., 4-1 
(B-7 printer) 


- amount Amount 
kithoris ed 


Purchased from "C* Funds. 


2,263 00 


Obl igated 


PAGE No. 6 | 


DAT February 28, an 
' 
j 


| 


~ Pur. etion;, nobligated | 
Initiated 


Balance 


5,474 62 


207,000 00 


42,342 60 
56,370 ko 
0 +990 00 
36,011 10 


9,138 90 


oo 


336.670 82! 348,332 29 
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MATERIEL DIVISION REPORT 
FISCAL YEAR__1938___ DATE _ February. 28, 3978) 
wens * 


PAGE No. 7 





FINANCIAL STATUS OF PROCUREMENT PROGRAM 

| Proj. Amount “Amount “Pur. Action |Unobligated 
PROJECT a-14 Bo. . Authorized Ovligated | Initiated (Balance 
L =— i) i _a ESS. . 











| Transportation-Freight and Express | 60,1200; 14,754 00 
| Travel of Officers- Terrying air- 
planes to First Suctingtion 


' 

l Sot ae 
| TOTAL PROJECT 2-14 214,210 00| 110,778 45 14,754 00! 88,677 55 
| | 

| 


GRAND TOTAL "A" FUNDS 135,819,390 619,200,088 01/1,137,759 21 15,481,583 42 


¥, 
+, — 180 6 bs, 274,272 67) 5 39 3915, ot gf 5a 
509 +000 00 | 514,996 89 dire & 


35 rp 390 oh 29, ao oka 01 Tee 21/15, hel. 583 


| ® Includes the following reimbursements for 
G¥YE furnished from Air Corps stock for 
Hational Guard and Organirced Reserve 
Airplanes: 


National Guard $225,895.96 
Organised Reserve 
$348, 15. 
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MATERIEL DIVISION 


FISCAL YI 


STATUS OF 


FINANCIAL STATUS OF 





~ | Proj, | Item 
‘Ho. | Ho. 








| 
} 
' 
} 


| 


| & Airslanes. Model 0-474 
Airplanes, Ta 


Airplane Spares 


; Airplane Change Orders 


| 
| 
| 
| 


| 
| 
| 


| 


| 


| 
' 


| 





Engines, "right 2-1 420-49 (72) 
Engine Spares . 
Government Furnished Equipment 


Airplane, A-17A 

Change Orders 

Engine 

Governsent furnished equipsent 


TOTAL NATIONAL GUARD FUNDS 


| QROANIZED RESERVE FUNDS _ 


| Airplanes, BT-9C 


Airplane Spares 


| Airplane Change Orders 


Engines, 2-975-7 (51) 
Engine Spares 
Government furnished equipment 


Radio Equipment 


TOTAL ORGANIZED RESERVE FUNDS 


AR__ 193% 


SA" FUNDS 

PROCUREMENT PROGRAM 

“Amount =—s_ |, Amount Pir. Action 
Authorised  Obligated Initiated 


11, 363,022 ee) 


Unobdiig. 
Balance — 


“00 102,119 25 


22,557 10 
1,050 00 
9,254 ob 


37,585 14 Ben 3 | ~T,050 00 


2,492,800 19 2,388,726 06 
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Lt Col Walker/Major Seger/nmf/72345 
25 


MEWCRAMD I FOR TH. CAIEF oF AIR STAPH s 


Subject: Semb Requirements 


I. [Biscussion 
« The ETO hes requested considersble increase in 


theater stoek Jewels of certain efrereft bombs, bese? upor enticipsted 
increase? operations within present capabilities end upon fesirebility 
eof having « choice of bombe ovaileble. Such increase in FTO stock 
levels requires errreeleble increcsed rrevuction, 


2. Under present policy, the Ter Departeent Cerers] 
Staff is the agency vhich must srrrowe a1! thester stock levels. 


3. The atteched Semerenium for the Asst Chief of Steff, 
FD, BDCS, requests erproval of the new ETO levele and of increase? boab 
production. Tt outlines in deteil the chenge in levels requested, and 
states the rerultent increase in production which anst be effected, 


4. Tale propose! hes beer. coordinatec with Ac/25, OCR, 
emi A0/AS, Plane. It is considered thet no further coordinstion in 
thie Heedquerters is required, 


TI. i rec 
Tt le recomzernded that the ettseh<4 Yenorenow for the 
Asst Chief of Staff, OPD, WIGS, be signet an’ fcrwarded. 


1 Ine) 
emorandum fer the 
Aest Chief of Steff 
OPD, 4DGS, subs "Bomb 
Requirements ," w/4 incls 
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Rev Major Hy, L. Seger/nmf/72345 


STA FS Ti ASSISTIET CHIEF CF CTsFP, CPD, eDGE: 


Subject: foesb Requtrenents 


le heference is made tos 


Be Cory of momeramtur from Comrendine Gerers], TET, te 
Lieutenent Compra] Somervell, 471.6, 25 Jemurr 1945, subjects “Sead 
Requirazente,” stteehe! as Imclogure 1, 


be Copy of mpemerantus free Comm. ming Ceoners], “"ITsP, te 
Lievtenant Gerersl Somervell, 25 Jemuery 1945, subject: "MP Moubs 
Required fer ETO," etteehed es Inclosure 2. 


Cc. Yersphrese of esble fram GUSTAF, Tél 64576 of 17 Fetruery 
1945, attached 2s Inclosure |, 


@. VPerephrese of cable fro Hi°T*F, Us 64512 of 19 Pobruary 
1945, attached es Inclosure 4. 


2. feferences "2" exd “B* ore eopies of memorsnda furnished te 
Geceral Somervell on his reeent visit to "TO, They vere 
forwarded to this Heedquerters by Gesdquerters, 457. Thereis contained 
are statements of itemized nex boah requirements from thet thester, which 
represent their estizated requirements to sucesssfully carry cut the in- 
pemiing spring and sucver air offensive in Surepe, fxplenstion of these 
requirements is set forth in detail {n theese semcrends. ‘efersnes “ec” 
sete forth further explenstion of the 'TO interpretation of the second 
quantity of 350 tens of bombs to be set up in the 7.5. carzerked for 
thet theater. "4" further convents on “se” «nd "b* above. 


3. ‘This Beedquerters hes sede « staly of the implicetions of this 
request insofar es they effect the chenge in production requirenents for 
bombs which will have tc be made in order te comply with the request. 
The resulte of this staly cre es fo! lowas 
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“San be socomplished by seiteh from H1i2, 100-Ib cluster, sithout « act 
increase, 


bb Inereaged praduction required te previde for requested 
increses in pipeline quantities (quantities desired te be in thester ports, 
eflest, in 0.5. ports, ami en route te U.5. ports from 7.5. depots as 
specified im references "h* and “c") - 


geese 
siti k 


1 sain 
| 
{ 


-< 


I 


settnye 

egeeees 

fiittiss 
TS 


ox 
BBB 
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Remo for ‘ast Chief of “teff, CPD, #10: 
abt Bomb Fequirecents 


ée Increcsed protuction required to preride for the diffe 
ference beteeen previously sstimeted expen(itures em Gx pend: tares «a 
penny Ay this new request fron TO, begirmine May 1945 through be- 
eur > 


KOO-I> (N26) Prag cluster 


@. Inereseed proiuction required to meet Uritish denands for 
bomba, which they heve stated csnset be mnafsetured by then, in order 
_ sad U5. production will be evaileble to sect requiresents of the 

5 saF - 


par auaeti tz start Tens 


500-1> GP bend 2° 
1000-2 GF bomb peyons 233 ‘coo 


de icded up, this cives the following met ineresse i= procection 
of veubs required te meet the desires of the Commend ing General, USTsF, 
whieh production suet begin c# goon es Possible em! carry on throughout 
1945 end is tn ac#ition te that already rrogremmed: 


Gutterfly cluster, O/f 
4000-2 Light Cose tems, Ga 


“Can be eceamplished by switch from H1s2, 100-2b cluster without + mst 
ineresse. Therefore, not incluted in tote], 
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ene for Asst Calef of Steff, (FD, "os 
Subs Sond Fequiremenits 


5. tn order to previde the flexibility of choice beteser bomb 
tyres desired by the Cowanding Generel, 2s¥ in ETO, se requested in 
referevces "2", "b", emi *e*, it is requested thats 

a. <spprovel be gives te reine the stoek level cf bombs for 
she ETC frem 2-1/2 months sapply te 3-2/2 south: supply, vith gusatities 
ef specific itene as indicated in reference “b*. 


bd. <Apprewel be given te mcintsia the pipeline quantitive tserd 


on estineted expenditures frow ETO insterd of ectuc) expenditures, with 
quertities ef specific items es indicsted is reference “bd”. 


ee. Aprrevs1 be given for this Svcdquarters to request 427 to 
procure the edditione) bembs required to implement g oad §, en epecifiesl- 
ly set forth in peragrerh 4, cbeve. 


For the Coemcnfing Coneral, ‘rey ‘ir Jorces 


4 Incls 
Ine] 1, Memo fr CG, UST 
471.6, 25 Jan 45, subs "Bomb 
J 
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HEADQUARTERS 
UNITED STATES STRATEGIC AIR FORCES 
IN EUROPE 
APO 633 


AAF 379 
471.6 25 Jamuary 1945 


MEMORANDUM 


SUBJECT: Bomb Requirements 


TOs Lt General Somervell 


1. Last April the undersigned visited the U.S. and endeavored to obtain e 
more adequate supply of HE aircraft bombs because it anceared evident that our 
requirements were going up. These requirements heve increased as expected but 
the supply has not kept pace. The following peregraphs were prepared to explain 
the present urgent need for increased stocks of bombs. 


General Eisenhower and the War Department have recently publicly snnounced 
the fect that inadequate supplies of ammunition, and especially heevy artillery 
ammunition, have caused a slowing up of the offensive in this theater. This slow- 
ing up is trobably pertially responsible for the recent advance of the enemy, Our 
ground forces had undoubtedly established a stock level for their use but this 
stock level hed turned out to be below actual requirements. The Air Forces cannot 
afforc to rermit themselves tc be in the position thet the Ground Forces found 
themselves in. So far, the Air Forces have not suffered e serious shortage, but 
it is known that on « number of occasions, the type of bomb which Air Force Com- 
manders wented was not svsilable. 


3. As compared to the ground forces, Air Force requirements for ammunition 
have recently been comparatively modest. This modesty may work adversely to the 
interests of the Air Forces in that production may not be keyed up to meet their 
operations. It is understood that about three monthe ego, & program for producing 
200 ,000 tons of heavy ertillery enmunition per month was initiated. It is worth 
noting that in the ground forces, no one ever suggested that in the sdsence of .30 
caliber bullets, 37MM bullets should be fired at the enemy Infentry; nor that in 
the absence of 16-inch gun ammunition, .30 caliber ammunition should be expended. 
This is because .30 caliber ammunition will not fit in 37MM guns nor will 16-inch 
ammunition fit im .30 celiber gums. But in Air Force operations, msny people 
assume that in the absence of any one type of bomb, another type is just as good, 
and thet the important thing is not to pick the right tyre of bomb and then hit 
close to the aiming point with this bomb, but thet the importent thing is to drop 
many tons of any kind of bombs anywhere in enemy territory. The United Stetes 
Strategic Air Forces in Europe have never accepted such a theory. They have always 
endeavored to hit as closely to the aiming point es possible using the best 
sighting equipment, the best trained bomberdiers, as well as the best availeble 
type of bomb end fuze. 


4. History of demands for bombs during the past 12 months shows that when- 
ever a particular type target arises, the bombardment organizations of the Fighth 
Air Force, Ninth Air Force or Firts Tactice] Air Force find thet « particuler 
bomb is suiteble, this bomb immediately becomes in short supply, because of the 
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comparatively smell stocks authorized us. This has heppened to 20-1b, 100-1b, 
250-1b, 260-1b, 500-1b, and 1000-1b bombs. Each time when this occurs, frantic 
cables ere sent to the U.S. for additional stocks and each time the U.S. says 
that they will make shipment of a part of our demands (which reaches us after 
about 10 weeks when the target hes usually changed), or they will tell us that 
they must open new factories and initiate new production to satisfy these new 
demands. The effects of new production usually require six to ten months to 
reech us, Experience shows thet approximately 2-1/2 months are required from 
the time we submit demands for bombs which are on hend in the U.S. until the 
time that these bombs arrive at the combat stations. This is the replenishment 
period. . 


5. Because of the umusual demands for 500-1b bombs, about « year «go we 
requested an increase in our authorized level of these bombs, Although the level 
was ultimately set at 110,000 tons, we have only just reached the point where the 
stock of 500-1b bombs is considered almost satisfactory. It is only with similar 
large quentities of other tyre bombs that we can satisfy the demands of the Air 
Forces for these other types. For example, on January &, the Eighth Air Force in 


messege D69951 stated that the stocks of 100-1b, 250-1b, and 260-lb bombs were 
critical. On Januery 10, the RAF demanded 1000-1b bombs from us in their message 
QK 2509, We are unable to satisfy the demands of either the Fight Air Force or 
the RAF in spite of the fact that the U.S. hae indicated to the RéF that in their 
opinion our stocks of bombs sre in good shape. 


6. Although the total of bombs on hand in Frence and Englend and enroute 
from the U.S. is now approximately 390,000 tons, this includes 94,000 tons enroute 
from the U.S., 31,000 tons in ports and on reils, 6s well 2s approximately 115,000 
tons of types of bombs which are not now being used by our Air Forces, such as 
1600-1b armor piercing bombs, 500-1b and 1000-1b SAP bombs, 2000-1b and 4000-1b 
bombs, and 500-1b and MIA] frag clusters. In addition, there are Comp B2 500-1b, 
1000-{b, and 2000-1b bombs which no one wishes to use and other Comp B bombs which 
are not always suiteble for use, varticularly at low altitudes. Deducting the 
above figures, we have a working belence of only eprroximately 150,000 tons. 


7. ‘Theater stock, according to the U.S., does not represent the bombs in 
the theater actually avsilable for operational use, According to the U.S., it is 
the amount that is somewhere in the theater plus the amount which is on the way 
to the theater. Those who do not understand bomb status figures may think that the 
theater stock is the quantity of bombs actually evailable for operations] use. 
When the Eighth Air Force asks for a station stock of 80,000 tons, they mean bombs 
actually on hand at their stations, not those in process of delivery on ships, at 
ports, end on rails, If it is desired to have 350,000 tons of bombs actually 
available for immediate use, « level must be established considering distribution, 
unserviceable rounds, cuantities at ports and on rails. If the 350,000 tons were 
actually available for use by combat units, it probably would be sufficient. It 
is quite possible that if we request a stock level of 350,000 tons, the U.S. would 
reply that we now have 390,000 tone on hand or due in and, therefore, no further 
action is necessary by the U.S. The effect of 8 request for 350,000-ton level 
might even be an actual reduction instead of an increase, 


8. The stocks on hand at depots and combat stations must be based on other 
than expenditure considerations alone, such as distribution, delays in shipment 
possible losses of bombs due to enemy action, whether by submarine, by destruct/on 
on lend or by capture on land. There is also the possibility of loss due to 
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accidents in the normal hendling and movement of bombs. For example, arproximetely 
5000 tons of RAF bombs were destroyed by an accidental explosion at Fauld in 
December. An additional quantity at Fauld is not available for use because of 
being buried under debris or because of destruction of components. Recently a 
train of American bombs exploded in France, which caused the loss of 300 +o 400 
tons. Turing the lest few months, a ship losd of bombs of about 5000 tons was 
sunk in « harbor in Englend. 


9. It must be rezlized thet beceuse of the 2-1/2 months!’ norms! shipping 
time, plus mrocuction deleys if reserve stocks are not eveileble in the U.s., 
if we were to have two good months of 100,000 tons each during this spring, our 
bomb stock situation would immedietely become impossible. With the present stock 
level, it would not be possible to arrive at the present objective, nemely, to be 
able to drop 100,000 tone per month this spring, as steted by General Speatz 
recently. This can be explained as follows: 


f We do not heve on hand in depots end at combst stations 200.00 
tons of des types of bombs, 


be If we were to drop 200,000 tons in two months, 
; 


least six months for us to cetch up to the point where we cou} 
factorily agsin becsuse of replenishment delays. 


it would take at 


Por example, since the first part of November, we have been demanding edditional 
250-1b bombs from the U.S. January 9, & message (WE9228) was received from the 
U.S. which stated that it will be monthe before we can expect to have an increased 
level of as little as 20,000 tons sdditions] 250-1b bombs. The following is 
quoted from this message: 


"Hence you can determine that several months will elapse before 
recently approved level can be reached and pipeline filled, 
Further, this is optimum. If other unforseen requirements of 
international aid develop, they will operate to reduce your 
allocations." 


10, It is also necessary to consider thet the RAF hes been depending upon 
us for 1000-1b end 500-1b bombs since lest summer, Within the last few deys, two 
messeges have been received from the RAF, QX 2509 dated 9 Jemusry end W284 dated 
10 Jemary. ‘The essence of these two messages is thet the RAF wants to get their 
stocks of these bombs from USSTAF beceuse they heve found thet they cen get them 
from us more easily than from the U.S. Since August, 1944, the RAF bomber Commend 
hes expended 152,000 tons of 1000-1b bombs. Since thet period, United Stetes 
Strategic Air Forces in Burope have giver the RAF 57,000 tons of these bombe. 


11. ‘if 350,000 tons of bombs of the types demanded by the Air Forces were 
actually availeble et combat stations and depots, we would be able to operate 
setisfectorily, tt from figures given in previous peregrerhs, it can be seen 
that, although we mey have a total of 390,000 tons of bombs on hend or due in, 
the actual quentities et combet stations and depots which ere useble in operstions 
amount to only ebout 150,000 tons. In other words, we have 2.6 times as meny 
bombs on hend end due in as ere useble. If this factor of 2.6 is applied tc the 
350,000 tons, we should ask for 900,000 tons instesd of the 750,000 tons previously 
recommended, It may be argued that non-usable bombs should be omitted from this 
comperigson. However, experience shows that non-usable bombs become usable end 
vice verse over s long period. The 20-lb and 2000-]» bombs are gocd examples. 


-3- > 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


INCLASSIFIED 


THIS PAGE IS UNCBASSIFIED 


12, The effect of asking for 700,000 tons will be to inerease production 
in the U.S. in the same manner thet the artillery emruniti rroduction has 
been increased and it will hsve 2 beneficial effect upon bomb stocks of 212 
thesters. The far Department may not immediately accent our requested stock 
level of 700,000 tons, but it will realize that additional rroduction mst be 
initiated. The ultimate result will be thet our stock will be increased rather 
than have it remain at its present or go to lower levels. Bombs, unlike many other 
commodities, are not perishible and should the U.S. build up 2 good stock, those 
not used would be available efter V-day for other theaters. The fer Department 
has already made plans for redeployment of bombs in this theater sfter V-day. 


13. Last April, in order to permit operational activities to proceed 
without being unduly affected by the supply of bombs, we esked the U.S. to 
furnish us with 240,000 tons in the theater plus a reserve in the U.S. of 
350,000 tons, or a total of 590,000 tons. Later in June, 1944, we asked thet 
the theater stock be increased to 330,000 tons with no change in the reserve, 
making « new total of 680,000 tons. It was our understanding thet the U.S. 


concurred in this program. Since last Arril, our exnenditures have averazed 
considerably more than before April. However, the reserve which we requested 
has never been established in the U.S. for only one reason, and that is because 
the rate of production of bombs hes never been stepred up to the point where this 
reserve could be established, For the last 12 months, this theater, ss well as 
other theaters, has been living a hand-to-mouth existence with regard to bombs. 
The U.S. has scraped the bottom of the barrel in the U.S, in order to furnish us 
with the stocks which we have on hend. By "bottom of the barrel” is meant SAP 
bombs, Comp B2 bombs, Navy bombs, etc., which are not desired by ‘ir Forces in 
this theater. 


14. When the letter of lest April was written, we were still not certain thet 
we would drop the cuantities on which we were basing our estimates, bit since that 
time, we have dropped more than was considered a reasonable figure st the time the 
letter wes written, and, in addition, have furnished bombs to the RAF es well es 
the first Tactical Air Feree «nd the Frerch Air Force. 


15. When the Ninth Air Force advanced from the Cherbourg area, it was 
required to move forward so rapidly that it was necesssry to lec.e large stocks 
of bombs st the beach head depots. Each time, when the Ninth Air Force changes 
sirdromes, some bombs are temporarily immobilized at a location where they are 
of little use. This increases the distribution fector considerably. The Minth 
Air Force has averaged ebout 11,000 tons dropped per morth since its errivel on 
the continent but it is necessary that about 100,000 tons be aveileble st combet 
stations and depots in France. This factor of 9 to 2 is ancther illustration of 
the relationship between expenditures and stocks which mst be immediztely aveil- 
able to Air Forces, There sre now 74,000 tons on hend in France, «nd approximately 
30,000 tons additional ere enroute to Frence. Despite this, Ninth Air Force has 
sent messages recently stating that it does not have sufficient bombs. 


16. Ome basic rrinciple which has developed since overations in this 
theater have teen initieted is thet in order that Air Force operations per- 
sonnel may be able to plan operations for a very lerge bombardment Air Force 
such as the Eighth without being undesirably effected by the stocks of bombs, 
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there must be on hand et combat stations a large stock of bombs. For example, 
Eight Air Force, in message D 65038 dated Jamuary &, stated that the required 
combet station stockage of HE bombs was 80,000 tons. This means that if the 
Fighth Air Force drops eany part of these bombs, they require replenishment 
immediately and therefore there must be depots in the rear which are prepared 
to make immediete replenishment. The Eighth Air Force realizes that thers are 
delays in obtaining bombs from the U.S., and it hes requested thet in addition 
to this 80,000 tons, a stock of two months expenditure, at an estimated rate of 
60,000 tons per month, be immediately available in supporting depots. In other 
words, the Eighth Air Force demands in its immediate vicinity 200,000 tons of 
usable HE bombs. We now have about 150,000 tons of usable HE bombs spread out 
over England and France. 


17, So long es operations were confined to Englend, distribution wes 
comparatively easy due to good roads, short distances, good dock facilities and 
good network of railroads. In France, where unloading facilities at ports are 
inadequate, rail facilities not yet in full operation, long distances of haulage 
as well as necessity for evacuating stations and depots, the distribution factor 
is several times what it was in the U.K. 


18, Last spring, prior to Deday, it was found necessary to freeze the 
use of 20-1b and 100-1b bombs because it was expected that these bombs would be 
required in large cuantities after Deday, and it did not appear that our stocks 
of these bombe were being built up rapidly enough. Because these bombs were 
frozen, it was not possible to use them to attack targets which the Air Forces 
wished to atteck end, therefore, the efforts of our ground forces immediately 
after D-day may have been increased. At present, the Eighth Air Force desires to 
attack ofl instellations with 250-1b bombs but because of the fact that the stocks 
of these bombs on hand are not adequate, the use of encther less suitable bomb 
must be resorted to or the target must be changed. 


19. Because Air Forces have, prior to this war, not operated on such large 
scales, finel decision on the best types of bombs for certain types of targets hes 
not yet been mede. If we had sufficient stocks of all types of bombs, it ie quite 
possible that we could select a few types for contimuous use, es a result of which 
we would be able to stenderdize on these types, thereby diminishing the number of 
types and correspondingly diminishing the total tonnage required in combat theater. 
But st present, as soon es an Air Force decides that it wishes to concentrate on 
a particular type target using = perticular type bombs, the stocks of that type of 
bomb become depleted «lmost immediately «and the Air Force is agsin forced to resort 
to a substitute bomb. The Air Forces have not been given a real opportunity to 
confirm the value of each type of bomb because the stocks available have not permit- 
ted them to do so. This situation will effect all of our future operations because 
we heve not crystallized on tyres of bombs, and it probably «lso effects future 
logistical end airplane design plans of the Air Forces. 


20. Our situation in the past with regard to availability of bombs may be 
likened to that of an individual who lives on his income, If this individual has 
a principe’ , available to him to support his income in case of « rainy dey, he can 
dip into the rrineipel temporarily; but if the principal is tied up in another 
country end he is forced to live on his income entirely, he is in "dire straits" 
when the reiny day comes around. By having sn adequate principal (700,000 tons of 
bombs), we will be sable to operate without always being on the ragged end of short- 
age. It will accomplish the main objectives in the bomb supply problem because: 
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a. Tt will permit the Air Forces to operate without feer of shortage 
of bombs. 


b. will meke unrecessary frequent recuests to the 3.S. for chances 
in levels. 


£. will mexe unnecessary frequent requests to the U.S. for expedited 
shipments. 


g. It will mexe unnecesessry rapid changes in bomb rrocduction rates 
and corresponding frequent opening end closing of bomb procuction factories in 
the U.S. 


21, It is understood thet the Munitions ‘ssignment Committee (Air) is 
allocating and assignine bombs between the AAF, Nevy end IA, in sccordence with 
the best available estimation of future expenditure requirements. It is further 
understood thet it is the opinion of MAC (Air) thet it is = lozics] move to have 
the theater commander provide the RAF with future bombs t of U.S. stocks in 
UK if and when the RAF cen prove an operstional need. stocks in the UK 
are believed by MAC (Air) to be in a very fevorebdle posit compared to the 
evthorized stock level. mn the other hend, it was neces: y to tell the RAF 
that we did not like to transfer any 1000-1b GP bombs to the RAF. It eppesrs 
thet because of inadecuate interpretetion of the numbers contained in reports 
on status of stock levels, the U.S. is uneble to erpreciate the res] situation 
in this theater, It illustrates the necessity for a cereful study of the numbers 
which surround and confuse bomb requirements plens before any conclusion is 
reechec concerning the satisfactoriness or unsatisfectoriness of the bomb situ- 
ation. 


22. As en illustretion of an ettitude which cen be taken toward this problem, 
reference is made to message from the U.S., W3561, dated 24 September in which we 
were ssked to reduce the level from 275,000 tons to one more nearly equel to 2-1/2 
times 50,000 tons which was our previous month's expenditure. This woul? reduce 
the theater level to 125,000 tons. Agsin in messege, 459476, deted € November, 
the U.S. repeated this question. Fach time the U.S. was told that problems of 
distribution did not permit e lowering of the 275,000-ton stock level. 


23. Only much effort and planning on the pert of Ordnance personne] has 
rrevented s breakdown in operations due to low stocks of bombs during the last 
yeer. Transfers between stations, between depots, between Air Forces, forced 
truck marches st night, precise timing at stetions, depots and reilheads have 
been required in order to contime operations. It is surprising thet we were 
eble to operate at a1] satisfactorily with the comreratively smell stocks actually 
aveileble during the lest yeer. All depots, al] ammunition personnel, «11 truck 
companies which move bombs, were compelled to operste 24 hours a day frequently 
in order to make the supply of bombs adequate. Operetions personnel also suffered 
beceuse they hed to carefully consider stocks at stations before the use cf a 
perticular tyre of bomb was authorized. This made operations planning less flexible 
since satisfectory slternstes were not elways available. Because ste‘us of stocks 
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of bombs have been sc critical, they heve been frequently broucht to the 
attention of the hichest com-eanders of the Air Forces. 


2he onclusions: 


& At leest 350,000 tons of usabl e HE bombe in the theeter plus 
tons additional earmarked reserve in She. we S. must be availeble to the 


b. Unless bomb production in the U.S. is stepped up edequetely, the 
needs of the Air Forces in this theater will never be met. 


ce Bomb needs of the RAF should not be included in levels euthorized 
for U.S. Air Forces in this theater. 


gd. Shipments of sugmented tonraves mist be mede immedietely in 
anticipation of increased useage to as mich as 100,000 tons ver month. 


(unsigned) 


HUGH J, KNERR 

Mejor General, USA 

Deputy Commanding Gereral 
for Administretion 
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HEADQUARTERS 
UNITED STATES STRATEGIC AIR FORCES IN EUROPE 
OFFICE OF TH® TEPUTY COMMANDING GENERAL, ADMINISTRATION 
APO 633 


AAF 379 
25 Jamusry 1945 


WMEVORANDUM FOR: Lieutenant Genera! Somervell 


: HE. Bombs Required for ETO 


1. The following tonnages of H.E. bombs are required to bring avail- 
able FTO stecxs et combet stetions end a t he 0 ,000-ton levels 


100-lb G.P. 
250-l1b G.P. 
50C-1b G.P. 
1000-1b G.P. 

M26 Frag 
260-1b Frag 


2. If 8 reserve stockpile of 350,000 tons of H.E. bombs is set up in 
the U.S., tonnages by type recommended for this reserve at this time are 
as follows: (These tonrages include bombs en route but not yet errived at 
theater combet stations end depots) - 


Be Useble types: 


100-1b G.P. 
250-1b G.P. 
500-lb G.P. 
1000-1b G.P. 

M26 Freg 
260-1b Frag 


b. Other t 


2000-16 G.P. 
4000-1b G.P. 
M27 Frag 
M28 Butterfly 
M29 Butterfly 5 ,000 


3. Stocks of H.E. bombs at ETO combet stations end depots on May 1 
should bes 
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Memo to Lt Genere) Somervel 
Subs "H.E. Bombe Reouir:d for ETO" 
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Parephrese of Secret Redio No. UAX 64376 of 17 February 1945 from Com- 
manding Generel 2S, St ec Air Forces in Euro 


1. Reference is made to our VAX 64165 of 12 February 1945, which 
states thet our requirements were submitted to Generel Somervell. Our 
needs are for 350,000 tons usable high-explosive bombs ‘n theeter stocks 
and a like quantity in reserve in U.S. earmarked for us. Above stocks to 
consist of bombs on hand at theater depots and combet stetions. Reserve 
in the United States, theater ports, on rails end enroute or dirccted 


shipred from the United States, 


2. Generel Somervell was informed of situetion during his recent 


visit here, which situsti6n is es outlined in message from Ninth Afr 
Force to effect tat status of Generel Purpose Bombs of «11 tynes is ex- 
tremely critical with exception of 500-1b bombs, RDX filled, suitable 
nly for medium bomber use. ‘nly smal] i 500 end 1000-1b 
bombs due in. Request immediate action be taken to build up stocks. 
3. Unless positive action is taken, operations will be «ffected 
sericusly. 
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Parephrese of Secret Radio No. UA 64512 of 19 Fetruery 1945 from Com- 
U.S. Strategic Air Forces in Furope 


Every possible effort should be made to ship immediately 
tome of bombs in addition to those alreedy emreute. Shin 
boet, special convoy, or any er manner thet vill essure quick 
ery a& expencitures are increasing end ~ill incresse tremendously 
2 coming fsvoreble weather, Current receipt of bombs is so smell that 
by Spring selection of targets wil! be besed upon type of bombs svsileble. 
This will have serious effect on operstion. 


Following is requested for theater stocks: 


Ww 


100-1b GP 
cO-1b GP 


88 


w 


250-1b GP 
SO0<1t 
VU" 1b 


1 b GP 
M26 Fregmentation 


260-1b Fragmentetion 


Fa) 
AW OOOO 


wn 


Request United Stetes reserve 


100-1b GP , tons 
250-1b GP tons 
500=-1b GP tons 
1000-lb GP tons 

M26 Fregnentetion tons 
260-1b Fragmentation ,000 tons 
2000-1b GP ,000 tons 
4000-1b Light Cese 20 .COO tons 

26 Fregmentstion 10,000 tons 

M29 Fragmentation 5,000 tons 


he We consider requested theater stocks to be less then 3-1/2 


months and U.S. reserve to be less than 2-1/2 months stocks of each type 
bomb required. 
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le SECRET 


WAR DEPARTMENT 


HEADGUARTERS OF THE ARMY AIR FORCES 
WASHINGTON, D. C. 


10 Jamuary 1945 


MEMORANDUM FOR THE CHIEF OF AIR STAFF (Attn: Gen Timberlake) 
SUBJECT: Presentation of the World-Bide Aviation 
Gasoline Situation through 1946 


1. Attached is a study of the World-ide 
Aviation Gasoline situation and recommendationsfor meeting 
the deficit in supply. 


2. Request approval of the recommendations. 


r - 


Liga bk Ye 24-8 

E. ¥. POWERS 

bri ier General, U. S. A. 
Depu.y Asst. Chief of Air Staff, 
Materiel and Services 
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~ ~ 9 ‘ ; iP 
esp ar EEO 
VoUHE « SES e.. If 
By Authority uf 
FoRCEs to Gea 
HEADQUARTERS, ARMY Arm, AirPorces 
WASHINGTON 


MIMORANDUM FOR THE CHIEF OF AIR STAFF: 


Subject; Presentatien of the Wrid-Wide Aviation 
Gasoline Situation through 1946. 


I. 


Riecussica 
le Based on the latest information available, this 


la 
study presents an estimate of the high octane gascline situation 
through 1946, ‘The study shows the conditions that will ebttein with 
a continuation of a Tywo-Front Wer throughout that period as well as 
the situation if the Buropean Phase ceases on X June 1945. Recon 
mendations om procedure to be folloved to seet the indicated deficits 
are included in the study. 


2. The total World-Wide requirements as set forth in 
this study are based on the following latest available consusption 
ostinates: 


a. British requirements for Grade 100/12 are 
based on estimated dated 6 October 1944, for both a Two-Front 
and One-Front War for the year 1946. No requirments for 
Grade 115/145 were submitted. 


D. UsS, Navy requirements fer Grade 100/120 are 
based on estimates dated 23 August 1944, and are the ease for 
a Two-Front or a One-Front ter for the year 1945. Requirenents 
for Grade 115/145 are based on estimates dated 16 September 1944 
for a One-Front or Two-Front War for the year 1945. 


Co U.S. army Air Forces requirements for Grade 
100/130 and Grade 115/145 for a Tve-Front Wer are based on the 
% schedules dated 15 August 1944, and the re- 
deployment 


3. fo arrive at a Wrld-ide requirement estinate for 
1946, in the absence of official figures from the U.8, avy and British, 
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it wes ascumed that the average monthly estimated consumption by 
these services for 1945 would continue throughout 1946. 


4. Russian requirements for Grade 100/120 are based 
on present protecol agreement of 930,000 barrels per month. Atten= 
Shen in Satbhal tn Ge dank Gab cache: 4 Seusds ae teks on 
the following amowmts; 

1,145,000 barrels 
1,290,000 * 
1,280,000 * 
1,503,000 * 
1,881,000 * 
This represents for the periced a voluse approximately 52% over the 
protecol agreenent, 


5, The U.S, Navy requirements fer Grafe 115/145 are 
based on the total operational and training activities where the 
following aircraft are used: 
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SECRE] 


'S OF 
TWO FRON Ll RE £6037 3 


Using Both Using Using Both Using 
Grades 100/130 Only Grade Grades 100/130 only Grade 


92 23 - 

108 32 - 

53 12 

45 he] 

DEC 45 125 


MAR 46 151 
JUN 158 
SEP 159 
DEC 46 161 


10. The above tabulation indicates deficits in pro- 
duction for all phases of operations except for the first eight 
months of a One-Front War. 


ll. Attached charts, APPENDIX "A", present graphically 
the situation as indicated by the tabulations contained therein. 


II. Action recommended 


1. Because of the indicated deficits in World-Wide 
production of high octane aviation gasoline, the Army Air Forces 
propose the following plan: 


a. Produce only sufficient quantities of Grade 
115/145 to continue the test and development programs presently 
outlined and under way by the respective U.S. Services. 


b. Produce only enough Grade 115/145 for experimental 
purposes until a sufficient reserve of Grade 100/130 ie available 
to provide for contingencies that may arise. 


ce. Substitute immediately Grade 91/96 in the Zone of 
Interior for selected activities of the Army, Navy and others as 
an emergency measure in urder to conserve 100/130 for combat use. 
It is the opinion of the Army Air Forces that approximately 30% 
of the total Grade 100/130 requirement for consumption in the Zone 
of Interior mist be substituted in the Grade 91/96 under the above 
outlined conditions. This amount of substitution ranges from 
59,000 berrels per day in January 1945 to a peak of 70,900 barrels 
per day in October 1946 based on PAW's estimate of production, 
dated 10 November 1944, of 593,000 barrels per day. It is under- 
stood informally from PAW that production can be increased to 
625,000 barrels per day by some additional construction and 


ane 
, ower 5 
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SECRE] 


bottleneck removal. In order to lower the amount of subst itution, 
this program should be pursued on highest priority. 


d. Store all surplus Grade 100/130, made available by 
the substitution of Grade 91/96, in tankage seperate from any 
distribution system used to supply current requirements and uncer 
U.S. control. This should continue until a strategic reserve of 
15,000,900 barrels is attained which is about one month World-Wide 
consumption at current retes. This volume is in terms of finished 
gasoline and should be stored as components or finished product as 
directed by Petroleum Administration for War. 


e. When theater stocks are up to authorized levels and 
the 15,900,000 berrels reserve has been atteined, surpluses eas they 
occur should be used to: 


(1) Reduce the amount of substitution in the 
Zone of Interior. 


(2) Produce Grade 115/145 for special operations. 


E. M. POWERS 

Hrigedier General, U. S- aX 
Deputy Asst. Chief of Air Sta 
Yaterivl aud Services 


24 


Incl. 
Appendix "A" with 
6 charts: ABCD 
E and F. 
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SECRET 


APPENDIX "A* 


a. CHART A. World-Wide Aviation Gasoline Grede 100/130 
showing comparison between World-Wide required availability for 
consumption for a Two or One-Front War with the 10 November 1944 
production forecast by Petroleum Administration for War. 


b. CHART B. Aviation Gasoline Grade 115/145 showing 
estimated required availability for consumotion of the desired 
Grade 115/145 for U.S. AAF and U.S. Navy for a Two or One-Front 
Wer. 


ce. CHART C. World-Wide High Octane Aviation Gasoline 
production deficits showing: 


(1) The deficits in production for a Two or One- 
Front War using both Grades 100/130 and 115/145. 


(2) The production deficits for a Two or One-Front 
War using only Grade 100/130. 


a. . World-Wide Aviation Gasoline Grade 100/130 
showing the effect of 30% substitution in Zone of Interior activities 
on a World-Wide requirement. 


e. CHART E. Total Aviation Gasoline Grade 100/130 Re- 
quired Availability for the Army Air Forces showing the requirements 
fors 

(1) Training 
(2) Air Transport Command 


(3) Combat and the effect on combat operations of a 
OQne-Front War over a Two-Front War. 


f. . World-Wide Estimated Versus Actual Con- 
sumption Grade 100 and 91/9 substitution. 
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AVIATION GASOLINE GRADE 115/145 
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PRODUCTION DEFICITS 
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TOTAL AVIATION GASOLINE GRADE 100/130 
REQUIRED AVAILABILITY FOR THE ARMY AIR FORCES 
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AAF REGULATION ) HEADQUARTERS, ARMY AIR FORCES 
NO, 65-60 ) WASHINGTON, 11 APRIL 1944 


SUPPLY AND MAINTENANCE 
Development, Classification, and Designation of Heavier-Than-~Air 


Aircraft 


(This Regulation supersedes AAF Regulations 65-60, 16 December 1943, and 65-44, 16 
March 1943.) 


Section 
Policies Pertaining to Aircraft 


Terminology for Heavier-Than-Air Aircraft 
Responsibilities 


I - POLICIES PERTAINING TO AIRCRAFT 


The following information concerning the supply of aircraft to the AAF and the clas 
sification and designation of such aircraft supplements AR 850-25. 


1, Definitions. 


; F % 
a. The term “heavier-than-air aircraft’’ includes all aircraf ported in flight 
. by dynamic action of the air. 


b, The term “‘type’’ as applied to heavier-than-a irc fesignates the basic 
usefulness of the aircraft as bombardment, fig “training, cargo, liaison 
glider, helicopter, etc, 


The term ‘‘model’’ as applied to heavier-than-air aircraft designates the 
group of individual aircraft of a given type which are alike in general design, 
dimensions, construction, equipment, and performance, 


The term “‘series’’ as applied to heavier-than-air aircraft designates those 
individual aircraft of a given type and model having, for all practical purposes, 
interchangeable parts, and identical tactical usefulness. 


Supply 


a, Heavier-than-air aircraft will be procured in conformity with policies ap- 
proved by the Under Secretary of War and based on approved requirements 
programs, 


The Commanding General, AAF maintains close contact with the domestic air- 
craft industry, aeronautical agencies of the Government, and, through the In- 
telligence Division of the General Staff, with foreign aviation agencies in order 
to keep abreast of the most advanced aeronautical thought. The development 
of new models embodying improved characteristics to meet tactical require- 
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ments is to be encouraged, Detailed study will be made of new types which 
may involve the modification of existing tactical doctrines and redevelopment 
of new or improved component parts and equipment, The necessity for the 
Standardization of at least one item of each required type and the desira- 
bility of having the smallest practical number of standard models for pro 
duction in emergencies will always be borne in mind, 


Proper provision will be made for the full equipment of new aircraft with 
all essential navigation and communications equipment and armament. 


Military Characteristics 





a 


Military characteristics initiated in accordance with AR 850-25 will, in gen 
eral, comprise the following 


Type 
Mission 
Performance characteristics 
Armament 
Equipment Communication 
Navigation 
Miscellaneous 
(6) Crew 
(7) Design features 
As a general rule a statement of performance characteristics in quantitative 
or restrictive terms will be avoided, but will provide for models of a type 


to be representative of the best aeronautical practice consistent with the 
specific military requirements, 


4 Type Specification Type specifications when required will be prepared by the 


Materiel Command. AAF in accordance with AR 850-2 in the form outlined in AAF 
Specification 1804-A, and will embody 


d, 


Provisions of AAF Specification R-1800, ‘‘General Specification for Air 
cralt including the Handbook of Instructions for Airplane Designers, the 
AAF Standards Book, and specifications relating to processes and acces 
sories. 


A description of the type, including a statement of the tactical mission and 
a brief definition of general requirements. 


A brief statement of military characteristics, including desired attainment 
and minimum reqtirements for performance, crew, armament, communica 
tions equipment, and navigation equipment, as well as a listing of subject 
requirements such as essential equipment, inspection and tests required, and 
methods of packing and marking. 


Details of structure, design, and installation of power plant, armanent, in 
4-7422, AF 
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struments, radio, electrical equipment, miscellaneous equipment, material 
finishes and processes, and furnishings, together with weights and part 
numbers, This will include items of Government-furnished equipment as 
well as items to be furnished by the contractor. 


5. Model Specifications, The Commanding General, Materiel Command will main 
tain a file of the detailed model specification for each model aircraft procured. The mod 
el specification will be a concise, but comprehensive, description of the construction, in 
Stallation, and the equipment installed in the aircraft, mdicating conformance and noncon- 
formance with the Handbook of Instructions for Airplane Designers and the type specifica 
tion. The model specification will be prepared by the manufacturer in the form outlined 
in AAF Specification 1801 and will include all pertinent declarations and requirements ap 
plicable to the article, listed under the following captions 

a. Applicable Specifications 
b, Type Reduced Three-View Drawing Showing Major over-all Dimension 
Material and Workmanship 
General Requirements 
Detail Requirement 
Methods of Inspection and Tests 
Packing and Marking 
Notes and Appendices 
Il - TERMINOLOGY OF HEAVIER-THAN-AIR AIRCRAFT 

6. General. United States AAF heavier-than-air aircraft will be classified in accord 

ance with the functions performed, When an aircraft performs functions of more than one 


class the primary function will be the determining factor in assigning the type designa- 
tions: 


Type. The basic type designation will consist of one or two letters, such as 
“* for light bombardment, “B’’ for bombardment, C’’ for cargo, ‘‘P’’ for 
Fighter UC for utility cargo, normally accommodating up to eight (8) per- 
sons, including pilot, or a cargo load weighing not more than fourteen hun 
dred (1400) pounds F for photographic, BT for basic trainer PT” for 
primary trainer AT’ for advanced trainer, ‘CG'' for cargo glider, ‘Ror 
rotary wings L’ for liaison, etc, 


Categories of Types. For purposes of grouping types of aircraft together 


the following broad categories will be used: 


(1) Combat Airplanes. Consist of bombers, fighters, and reconnaissance 
airplanes, Reconnaissance airplanes consist of Photo-Reconnaissance 
(F type designation), Combat-Amphibian (OA type designation designed 
for combat rather than transport use Navy patrol bomber type PB 
such as OA-10 which is similar to Navy PBY-5A), and Observation 
(O type designation) 


4-7422, AF 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 


Transport Airplanes. Consist of Transport or Cargo (C type -designa- 
tion), Utility Transport (UC type designation), and Transport Amphibian 
(OA type designation designed for transport or cargo rather than com- 
bat use - Navy transport type JR or R such as OA-9 which is similar 
to Navy JRF), 

Trainer Airplanes. Consist of Advanced Trainer (AT type designation), 
Basic Trainer (BT type designation), and Primary Trainer (PT type 
designation), 


Communications Airplanes. Consist of Liaison (L type designation) 
and Rotary Wing (helicopter, autogiro, etc,) airplanes, 


Categories listed in a, b, c, and d above comprise airplanes but not all 
types of aircraft, 


Tactical Gliders. Consist of gliders designed to carry four persons 


or more (including crew) (CG type designation). Tactical gliders are 
classed as aircraft but not as airplanes, 


Training Gliders, Consist of gliders designed to carry three persons 
or less (including crew) (TG type designation), Training gliders are 
classed as aircraft but not as airplanes, 


Man-Carrying Radio-Controlled Aerial Targets (PQ type designation) 


are classed as aircraft but not as airplanes. 





Model. A particular model of a given type will be designated by a number, 
separated from the type letter or letters by a dash, such as B-17, AT-T, 
etc 


Series. Following the model number there will be a series letter (B-17F, 
AT-7A, etc.) to designate changes in the model. The letters “‘O’’ and ‘‘T”’ 
will not be used, The series letter will be changed when 


(1) A change is made in the engine which materially affects the engine 
performance rating or seriously affects the interchangeability in the 
aircraft, 


A change is made in propellers which affects interchangeability (Cur- 
tiss instead of Hamilton Standard) or flving characteristics of an 
aircraft (13 6’* propellers instead of 12’ 6” propellers). 


A major change is made in primary installed armament, (Addition 
of chin turret. addition of side guns; installation of 20 mm guns in- 
stead of .50 caliber, etc.) 


(4) A major change is made in stricture and/or equipment installation 
affecting interchangeability. 


Block Number: 


(1) Following the type, model, and series designations, there will be a 
block designation number consisting of one, two, or three digits to 
designate production releases with respect to changes affecting safety, 

4-7422, AF 
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utility, and interchangeability. The block number will be separated 
from the rest of the designation by a dash (block numbers will not 
apply to primary, basic, and advanced trainers), 


The block number will be assigned to production aircraft as follows: 


(a) One (1), five (5), and multiples of five (5). Intermediate block 
numbers will be reserved for the use of the modification centers 
and Headquarters, Air Service Command. The next numeral 
above the block production change number will be assigned from 
any given block, For example, a B-17F-10 will, at the first 
modification, become a B-17F-11. 


The block designation (either 1, 2, or 3 digits) will denote a group of 
aircraft, the parts of which are interchangeable from a maintenance 
and servicing standpoint and the uses of which are identical from a 
tactical standpoint, and which all incorporate the same modifications, 


f, Manufacturer’s Code Symbols: 


(1) Following the block designation there will be a two-letter code symbol 
identifying the manufacturer of the individual aircraft as specified in 
AAF Bulletin 52. The manufacturers’ symbols will be separated from 
the block designation by a dash, Example of a complete model desig- 
nation: “‘B-17F-10-BO,”’ 


7, Auxiliary Prefix Symbols: 


a. Prefixes ‘‘A,” “‘B,”’ “‘C,’’ “F,” & “P”’, One of the appropriate symbols 
; 3 a; » OF used as an auxiliary symbol to in- 
dicate the usage of an aircraft when it is so modified that its originally in- 
tended use is no longer applicable. (for example: A B24C aircraft modified 
as a cargo will be designated 2 CB-24C), 


The prefix “‘T’’ designator will be used as an auxiliary symbol when re- 
quired to identify a combat type aircraft which has had combat equipment 
removed to make it more suitable for training purposes or other special 
usages. Aircraft with this auxiliary symbol will not be changed or modified 
to the extent that it cannot be readily returned to combat operational status, 


No more than one auxiliary prefix symbol will be used for a type, model, 
and series, 


The addition of any prefix will be reported on AAF Form 110 as a redesig- 
nation, as provided in AAF Reg 15-110. 


For reporting purposes, auxiliary prefix symbols will not be considered as 
changing the basic designation, but indicate only the present utilization of 
the aircraft. (Example: A CB-24 will be reported as a Bomber). 


8. Classification patel. Aircraft other than those classified as ‘‘Standard,”’ 


“*Substitute : ed Standard,”’ and “‘Limited Procurement” wi ve a pre- 
fix Tetter assigned to the model designation to denote their class 7s Experimental, Service 
Test, Obsolete, and Restricted. The applicable classification is indicated by a lettef pre- 
fix to the type and model designation, as set forth below: 49402 -aF 
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Prefix ‘*x’’. This prefix indicates that the aircraft has an experimental 
Status, 


Prefix ‘‘y’’. This prefix indicates that the airplane will have the required 
military Characteristics and an airplane so designated is one of a quantity 
procured to develop the potentialities of the model. 


Prefix ‘‘Z’’. This prefix indicates that the model has been classified as 
Obsolete and no further procurement will be made. 


Prefix ‘‘R’’. This prefix ‘‘R’’ will be applied to any aircraft within the 
continental limits of the United States which is no longer considered by the 
Commanding General, Headquarters, AAF to be entirely suitable to perform 
its primary combat mission. The ‘‘R’’ (restricted) designation for individu- 
al aircraf: will only be authorized when the special usage is of such scope 
as to preclude the aircraft being readily returned to combat operational 
Status. 


fll - RESPONSIBILITY 


9. The Materiel Command and Air Service Command will have the following re- 
sponsibilities and will have the power to act for the Commanding General of the AAF in 


carrying out these responsibilities: 
* 


a. Materiel Command: 


(1) Classification by type and model of all AAF aircraft in conformance 
herewith and with AR 850-25. 


(2) Decision as to when and for what reasons an AAF aircraft will be re- 
classified and submission of reclassification recommendation for ap- 
proval in conformance with AR 850-25. 


Standardization and approval (within the limitations established in 

Section Il hereof) of AAF aircraft classification terminology utilized in 
engineering and airplane characteristics reports prepared by or for 

use of the AAF, Z 


Assignment of “‘model numbers,’’ series letters and block designation 
numbers and manufacturers’ code symbols to aircraft produced in in- 
dividual factories or modified in modification centers or other service 
activities and those otherwise procured or acquired. 


Assignment of auxiliary symbols to Air Service Command for aircraft 

rework in service in accordance with instructions prepared by Materiel 
Command, or as required by virtue of special usage of the aircraft as 
contemplated in paragraph 9b(3). 


Preparation and revision of a catalogue in one volume (Technical Order 
size) which will indicate the tactical changes made in production air- 
craft and will explain briefly the reasons for the aircraft series 
designation. 


Issuance of modification center instructions requiring that entries be 
4-7422, AF 
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made on AAF Forms 263A in each aircraft, showing the modification(s) 
which the modification . center has made to the aircraft. 


Strict Adherence to the pe Laid Down for ep aren of the 
Type, Model, Series, anufacturers Signations,. 
It is required that all airetalt of the same block Salento must 
have parts and tactical usefulness which, for all practical purposes, 
are interchangeable and that no new block designation is assigned un- 
less there is a change(s) materially affecting interchangeability. 


Air Service Command: 


(1) Preparation, publication, distribution, and revision, as required, of 
Technical Order instructions, to direct the reclassification and re- 
designation of aircraft in service. 


Publication and distribution of the Materiel Command catalogue re- 
ferred to in paragraph 9a(6) of this regulation. 


Assignment of appropriate auxiliary symbols to permanently assigned 
aircraft within the continental limits of the United States, not desig- 
nated ‘‘R’’ (restricted), that require removal of equipment or other 
changes for training or special usage. 


Assignment of appropriate block designators to aircraft which are 
modified in service to the extent that safety, utility, or interchange- 
ability is affected, 


10. Commands and activities listed below will submit requests to the Commanding 
General, Air Service Command for redesignation of permanently assigned aircraft, not 
classified “‘R’’ (restricted), that require removal of readily reinstallable equipment, ilst- 
ing the affected aircraft by serial number and the equipment desired to be removed. 


Training Command 

Proving Ground Command 

Troop Carrier Command 

Air Transport Command 

First, Second, Third, and Fourth Air Forces 
AAF Tactical Center 

Exempted Activities 


AIR FORCE COMMANDERS WILL MAINTAIN IN COMBAT READINESS 
THOSE AIRCRAFT ASSIGNED TO THEIR COMMANDS NECESSARY TO 
PERFORM COMBAT MISSIONS ASSIGNED THEM UNDER EXISTING 
DIRECTIVES. a5 





IV - SCOPE OF APPLICATION 


11, The provisions of Section 1, Il, and III above will be observed in all current 
procurement and supply and in war planning, 


By command of General ARNOLD: 


OFFICIAL: ARuty’ BARNEY M. GILES 
; \ Major General, United States Army 
THOMAS A. FITZPATRICK Chief of Air Staff 
Colonel, AGD 
Air Adjutant General 


DISTRIBUTION: 4-7422, AF 
“a”? 





THIS PAGE IS DECLASSIFIED IAW EO 13526 


THIS PAGE IS DECLASSIFIED IAW EO 13526 





UNCLASSIFIED 


65-60A 


AAF REGULATION HEADQUARTERS, ARMY AIR FORCES 
NO. 65-60A } WASHINGTON, 25 APRIL 1944 
SUPPLY AND MAINTENANCE 
Deveiopment, Classification, and Designation of 


Heavier-Than-Air Aircraft 


AAF Regulation 65-60, 11 April 1944, is amended as follows: 


6. General. United States AAF heavier-than-air aircraft will be classified i 
cordance with the functions performed. When an aircraft performs functions 
me class the primary functions will be the termining factor in assi 
ignations: 


Categories of Types. For purposes of grouping types of aircraft together 
the following broad categories will be used: 


. . - . 


(5) Categories listed in (1), (2), (3), amd (4) above comprise airplanes but 
not all types of aircraft. 


Auxiliary Prefix Symbols: 


a. Prefixes ‘‘a,”” ‘‘ 


,” “C,” “FE,” and “P.”’ One of the appropriate symbols 
ay Waa Mana ol 2 eed 


originally intended use is no | er applicable; for example, a B-24C air- 
craft modified as a cargo will become a CB-24C 


By command of General ARNOLD: 


BARNEY M, GILES 
Major General, United States Army 


Chief of Air Staff 
OF FICIAL 


THOMAS A. FITZPATRICK 
Colonel, AGD 
Air Adjutant General 


DISTRIBUTION: 
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s SECRET a 
HEADQUARTERS, ARMY AIR FORCES 
WASHINGTON 


IM REPLY REFER TO: 


OF AIR STAFF: 


SUBJECT: Army Air Yorces Chemical Warfare Policy 


esate 


LISUSSIC! 


1. This study was initiated at tne request of the Assistant Chief 
of Air Staff-}3, Headquarters Army Air rorces, for the foliowing purposes: 


To evaluate and enumerate the capabilities, : 
chemical, bacteriological and incendiary agents and alli 
ons for aerial e t 


Air Forces p 


outline the actions requ 


2. The facilities of Edgewood Arsenal, Maryland, and Camp Letrick, 
Maryland, agencies of the Chenical Warfare Service, have been utilized in 
the preparation of this paper. It has been reviewed and concurred in by 
the Chief, Chemical Warfare ervice. 


3. For the purposes of this vaper, chemical warfare is defined as 
the aerial employment of chemical, bacteriological and incendiary agents, 
fire bonbs, smoke, and allied weapons, and defense against like. weasons 
in the hands of an enemy. 


he ticr trategic employment 
by reason of its high weight-efficiency ratio and pervasiveness or “extended 
effectiveness". Tne scope of its capabilities as a tactical weapon is 
limited only by the accuracy in direction and dosage with which it can be 
applied. Its application om a mass scale is most efficient through Air 
Power and this marks chemical warfare as a primary aerial weapon. As a 
consequence, responsibility for providing the principal impetus for its 
development as an air weapon rests squarely with the Air Forces. In recog= 
nition of this fact, tae first purpose of this study is to state the capa~ 
bilities of air chemical warfare. Other dependent purposes are stated in 
paragraph le 


5e Offensive chemical warfare is carried out by three principal means — 


chemical, bacteriological and incendiary agents. Each group of agents has 
demonstrably major capabilities unmatched by any other know weapon when used 


in their proper application. - 
ECLASSIFIED 
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a Chemical agents. (1) The toxicological effectiveness of 
a chemical agent is technically measured by the results of 
the time of exposure of an individual to an effective con- 
centration. Its military effectiveness can be gauged by the 
ability of the Air Farces to employ it in suitable concentra- 
tions against suitable targets. Expressed in terms of aerial 
employment, one 329, carrying forty 500-1b phosgene (CG) filled 
bombs will produce a concentration over an area of 40,000 square 
yards which will have a lethal effect on all personnel unpro- 
tected for as short a time as tuirty seconds. If personnel are 
unprotected for two minutes, one 5-29 can achieve the same re= 
sults over an area twice as great. Newer acents are some twenty- 


the same results with a much smaller amount of material or cover 

a far greater area without increasing tne bomb load requirements 

hemical warfare agents save reached super lethal toxicities 

and consequently enhanced capabilities as weaoons of war. The 
can ce 


én evaluation of chemical warfare entails its comparison 
lixe terms, with weapons of cther types. Gas is superior 
igh explosives when used against personnel. The principal 
reason gas is superior to tne explosive munition is because 
its action is not confined to the impact area. It will travel 
and it will penetrate. These unique characteristics consti- 
tute superiority not only over the effects of conventional 
type high explosives but over those of atomic munitions as 
well. ications lead to the belief that, at a distance of 
2500 yards downwind from the impact area, the half mile front 
of a gas concentration generated by five B=29 bomb loads of 
G will have creater lethal effect on unprotected personnel 
than that of an atomic bomb the same distance from the center 
of its impact area. The only reason this is not stated as a 
fact is the relative lack of data as to casualties caused by 
the atomic banb. This “extended effectiveness" will be vastly 
augmented by the use of the new agents mentioned above, equal 
quantities of which will permit the coveraze of a far greater 
area with a more lethal concentration, or by which concentra- 
tions of equal potency can be achieved by a materially smaller 
force. One agent, the most taxic known to man,is 2000 times 
as lethal as mustard gas. As compared to high explosives, 
gas persists — another form of "extended effectiveness". 
Depending upun the agent and weather and terrain conditions, 
it may retain lethal or harrassing capabilities in an area 
for long periods of time. 


(3) Another superior and unique characteristic of gas is 
that it is capable of gZ employed to knock out an objective 


bein; 
ooo 
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without knocking it downe Its tasks can be accomplished 
without the widespread anc oftentimes needless and wanton 
destruction brought about by tigh explosive or atomic muni- 
tionse The material devastation in certain areas of Germany 
and Japan has vastly complicated the problems of occupation. 
Better results in the breaking of the will of our enemies to 
resist might save been accomplished by the use of chexical 
warfare thus leaving more of the physical means for the 
necessary reconstruction of their national economies. Its 
operational application can be scientifically controlled and 
required exenditures for desired results accurately determined. 
If the objective is anti-personnel, it can be achieved witnout 
destructive and unwanted by-products. If the objective is 
materiel, the target can be so contaminated as to render it 
unusable for a ziven period of 

ing it. In tsese respects 


atomic bomb which is entirely destr 


‘ he maximum effectiveness of certain chemical agent. 
depends upon an ability to cispense them in the extremely 
divided form known as an aerosol. The development of very 
large capacity aerial instrumentalities for carrying war to 
the enemy will not only permit the utilization of great toxic 
aerosol bombs but probably will result in velicles of super- 
sonic speed being developed as aerosol producing and dispen- 
Sing agencies in tnesselves. The evolution of facilities of 
this nature, combining the mo fective agents and means of 
dispersion, will vastly exten decisive capabilities of 
chemical warfare as an aerial weapon. Chemical warfare is 

able of expansion and development matching the most advanced 
concepts of airpower in tne future. 


° 


sacteriolozical chemical warfare agents. (1) Intensive study 
of t 


we military capabilities of bacteriolozical agents was 
initiated by ourselves and our allies durine ‘orld Ward II 
because it became evident that our enemies were engaged in 
like investigations. The project was assigned a priority 
second only to that of the implementation of atomic weapons. 
kfforts along tuese lines save resulted in the development 
of agents which can be effectively employed against human, 
animal and vegetable life. Satisfectory anti-toxins acainst 
trunan and animal diseases, militarily employable, nave been 
developed, thus permitting the employment of these agents 
with the assurance of reasonable srotection to our own per= 
sonnel and livestock. 
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(2) Bacteriological chemical warfare agents can be employed 
with & minimum expenditure of materiel and equipment. They 
are difficult to detect and identify and defense requires the 
use of all resources. Many are highly transmissible. Some 
are nignly persistent in their resistance to eradication, 
Those effective against humans can be used tc nroduce results 
ranging from lingering sickness or incapacity to a high rate 
of mortality, with the side results of saturating the facili- 
ties for medical treatment and consequent fear and panic. Those 
effective against domestic animals are deadly and highly con= 
tvagious, requirine the sost drastic control measures. In 
tais connection, it would have been possible for the Japs to 
introduce an agent into this country via their paper balloons 
with a good chance that it would have decimated our live stock 
population before it could have been brought under control. 


Plant life can be effectively attacked. Vegetation can be 
defoliated for military purposes. Basic food crops can be 
materially reduced in productivity or totally destroyed. Ten 
tons of a certain chemical herbicide applied to irrigation 
waters will destroy 2500 acres of rice crops. 


(3) Bacteriological chemical warfare agents like other 
chemical warfare agents, constitute a powerful strategic 

weapon very definitely adapted to aerial use. The tremendous 
effectiveness of bacteriological agents is due to their exe 
tremely high weight-efficiency ratio and to their spreading 
effect. Ths high degree of efficiency will permit a minimum 
numser of aircraft or guided missiles employing bacteriological 
agents to achieve greater results than by means of other weasons, 
even including the atomic bomb. Fresent indications are that 

a missile having the same capacity as the German V-1 can carry 
4& sufficient load of certain bacteriological agents to achieve 
anti-personnel results comparable to that of an atomic bomb. 
bacteriological agents are especially adapted to employment by 
guided missiles and similar instrumentalities because they need 
not be laid down with pin-point accuracy to be effective and 
decause tneir high weight-efficiency ratio makes them effecti 
in extremely small amounts. The means of achieving wide dis- 
persion of the mimte quantities necessary for cevastating re- 
sults is a problem yet to be solved. Each principal agent may 
require @ distinct teans of application or type of munition. 

4 munition now under development is a half pound bomb, 970 of 
which can be contained in a 500 pound aimable cluster. A Be 29 
can carry 4 total of 38,800 such individual bombs. Loaded with 
certain bacteriological agents and used under favorable circum 
stances, each of these half pound bonbs would have lethal cap= 
avilities far greater than a 500 pound high explosive bomb. A 
3-25 load of tne latter munition, Gropped in a ficld would leave 
craters having @ muisance value to the farmer but not particularly 
deadly otherwise. A 8-29 load of bacteriological "shell bombs" 
Gropped in the same area would have the capability of creating a 
devastating epidemic among humans or livestock or both. 

EURE] 
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(4) The decision has been made to continue intensive research 
and development work on bacteriological warfare. The research 
center now set up under the Chemical Warfare Service is prepar- 
ing for 2 long term program of activity. Support of this work 
and close coordination of its potentialities with the essen= 
tially offensive doctrine of the air forces is absolutely 
imperative. Neglect of so potent a means of warfare by the 
agency best fitted to employ it would constitute an unconscion- 
able threat to our national security. 


ncendiary agents and fire bombs. (1) The effectiveness of 
incendiaries and fire bombs is best illustrated by the results 
obtained by their use in world War II. ‘The most extensive 
damage ever produced by a single aerial vombarcment mission was 
acnuieved with a 100% load of incendiary bombs. Experience in 


actual employment in all theaters has shown conclusively tat 


incendiary bombs are at least five times as effective as high 
explosives in the reduction of objectives su? iciently in?lan— 
nable to support a continuing fre. In the present world nearly 


_ EK 


all strategic targets ar sSusceptidle to extensive dar 


destruction by incendiary munitions. gets susceptible of 
major damage or destruction by incendiary attack are not con- 
fined to the flimsy type of residential construction common in 
Japan. The modern Mitsubishi air frene and asse- bly plant in 
agoya, Japan, larger than Willow aun, and containing more than 
one-fifth of Japan's combat aircraft assembly facilities was 
rendered coupletely inoperative by incendiary attack, 


(2) Incendiary munitions will cause more intensive damage than 
high explosives to targets which are vulnerable to the action 
of intense heat. Such damage can be produced either by tne heat 
engendered by the combustion of inflammable materials in the 
target area or by the high temperatures of the incer diary bombs 
tnemselves. There is reason to beliéve that future cevelopments 
will produce incendiary bomb fuels which will cause intensive 
damage even in the absence of readily inflammable target material. 
in addition, incendiary munitions have already been deve loped 
and produced by the Chemical iiarfare Service which include a 
ughly toxic element witnout sacrificing the incendiary effect. 
The (50<T four pound incendiary toxic boxb produces initial con- 
centrations, under favorable circumstances, twice as lethal as 
Pnosgenee 


(3) Conventional incendiary munitions are applicable to tactical 
operations. The flamethrower early demonstrated the value of 
flame and fire as a tactical and anti-personnel weapon. ire 
bombs were toe ansver to the need for an aerial flamethrower, 
astily improvised, their employment in critical Situations under 
actual battle conditions proved fire bombs to be far more effec- 
tive than high explosives in islodging or destroying rersonnel 
in fox holes, pill boxes or other semi-fortified positions. 
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Carried by ‘ighters in low level or glide attacks they were 
also highly efficient against troop and materiel concentra 
tions whether in the open or under forest cover. During 
the last crowded days of the European war fire bonbs and 
onventional incendiaries proved to be outstandingly effec- 
tive against railroad rolling stock, truck colums, supply 
dumps and local strong points or centers of resistance. 
These and similar uses can be greatly developed and tech- 
niques improved upon. The tremendous potentialities of 
this type of weapon can be realized by the development of 
munitions aerodynamically designed for use by high speed 
attack aircraft or guided missiles. Improved plasticized 
fuel fillings are under development which will vastly in- 
crease the capabilities of this weapone The application of 
the fire bomb principle to rocket use is practical. 


Unlike other chemical warfare weapons, there was 
; World war II acainst the unre 
d fire bombs. In spite of this, 
f their effectiveness 
su - 1t1€ 
heir effective application until the last stages of 
The present state of development of incendiaries and 
is only a fraction of their future potentialities. Mire is a 
devastating and decisive weapon of aerial warfare. 


tadioactive agents. (1) One of the possibilities of the pro- 
cesses of atomic fission is the impartine of radioactivity to 
normally inert materials, including solids, liquids and gases. 
With suitable aerial dispensing techniques the anti-persounel 
capabilities of such substances are incalculable. Physiological 
ef.ects similar to those achieved by chemical agents are possible 
to a greatly augmented degree. The possibilities in this field 
warrant intensive investigation not oly from the viewpoint of 
developing a new and powerful air chemical warfare weapon but 
also by reason of tine necessity for evolving defensive measures. 
The Chenical Warfare Service is presently eugaged in procucing 
nasks and other protective devices for personnel exposed to 
radioactivity in various phases of the atomic bonb test projects 


(2) Aerial munitions capable of dispersing a radioactive aerosol 
in large volumes over wide areas are conceivable. Hesearch into 
tne capabilities of radioactive materials employed other than as 
high explosives musi be carried out with tne active and informed 
Support of the Air <orces. 


omokee ‘hile not a weapon of offense in itself, smoke has major 
ations in support of other weapons and arms both fron the 
ve and defensive viewpoints. Its employment is of partic- 

ular interest to the Air Forces. Visual precision bombing of 


ECRET 
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specitic targets can be hampered or prevented by smoke muni- 
tions and equipment oresently available. ‘hile the difficul- 
ties appear great at present, & smoke which will shut the eyes 
of radar is & possible Chemical Warfare Service development. 
Smoke aerially employed can prevent hostile detection of and 
effective resistance to offensive operations. Airborne troops 
can be concealed throughout their descent from the plane from 
mich taey are dropped to the point of assembly on the ground. 
Seach landings, river crossings, large scale land envelopments 
and smaller local operations can be successfully screened by 

the use of aerial smoke. Anti-aircraft installations can be 
blinded by enveloping them in smoke. Smoke is the most 

tive means of visual communication in the assembly of bomber 
formations, air-sea rescue operations and for the marking of 

bomb release lines and zones of banbardnent on the ground. Newly 
developed, non-flaming type intensely colored smokes will vastly 
increase the efficiency of such applications of this munition in 


s f cope cna ¢ ical 

inevitably be exhaustively explored exploited 

The developmen } i materiel, 

not only with progress in o x 
acilities but with that of all possible enemies as well. As the major factor 
in tne outcome of future warfare, air power must be prepared to withstand the 
first and heaviest blows of an aggressor. Air Forces installations and facili- 
ties will be priority targets for enemy attack from the air. They are, by their 
very nature, particularly vulnerable to chevical attack. Because chemical war- 
fare is most effectively employed by aerial means, the Air Farces are necessar= 
ily largely concerned with the evolution of adequate and progressive means of 
defense against this form of aerial attack. The closest coordination with 
agencies charsed 1 , the development of defensive equipnent is necessary in 
order tnat the special needs of the Air Forces are aept under constant review 
and cosideration. 


7. To repeat, chemical warfare has unique and decisive capabilities as 
& weapon of war. It encompasses all of the known means of reducing the will 
of an enemy to resist -- fire, fear and famine, disease, destruction, and death, 
and is the only weapon which does. Unlike other weapons, it possesses the 
quality of "extended effectiveness", in time and space. It is a distinct means 
of warfare, not merely a piece of aerial armament. A failure to fully aupre- 
ciate it as a potentially decisive factor in Aiture warfare might be militarily 
disastrous. 


8. Chemical warfare is now and surely will be explored and exploited by 
all powers regardless of moral or political inhibitions. A watch-and=wait 
policy toward its development is unrealistic and a threat to our national se- 
curity. Complete physical preparedness and a public conditioning to its in- 
itiation and continued employment is imperative. It is not necessarily a 
retaliatory »eapon but a distinct and positive offensive means and tecinique 
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of warfare capable of being a decisive factor in military operations. 
exerts a4 distinct influence on ail tactics anc tecnniques of warfare. 


Je The United States, by reason of its resources in raterial and 
technical capabilities, industrial capacity and dominant air power is betier 
fitted for the development and decisive employment of chemical warfare than 
any other natione 

10. To repeat once more: The application of chemical agents on a mass 
scale is most efficient through air power and this marks ch al warfare as 
a primary air force weapon. The continued and relentless development of air- 
craft, guided missiles and similar carriers, to which the Air ‘orces is com 
mitted, is militarily short-sighted unless accompanied by the parallel and 
equal evolution of the most effective munitions and agents for these instrue 
mentalities to employ against an eneny. 


ll. A positive and comprehensive Air Y‘orces chemical warfare policy is 
imperative. Procedural policies cresently coverning chemical warfare activ- 
i S in the Air sorces have, in the past, not recogn: i abilities 
aS & weapons he offer re coctrine sas been 
to incendiary agents and that only as the result 
welleinformed and faresighted staff officers and fi 
face of opposition and in spite of t lack of a recogn m 
The effective utilization of chemical warfare can only be ac 
is firmly incorporated in the essentially offensive doctrine 6 
Yorcese 


i2. a decision to enunciate a policy must be based upon a cold appraisal 
and acceptance cf the value and desirabilities of the objectives to be achieved 
thereby. The promulgation of a policy is insufficient in itself. There must 
be also the determination and machinery to carry it out to its fullest effec- 
tiveness. An Air -orces policy which recognizes chemical warfare as a decisive 
aerial weapon mst also recognize that it entails functions and responsibili- 
vies wnich must be carried out. it is important that the functions and respons- 
inilities required to bring it to and keep it at the required level of effec- 
tiveness, not be eliminated or suoordinated to agencies or activities not cone 
nected with it or with the achievement of the cesired objectives. 


SO UE’ DED 


le An acceptance of the statenents contained in the preceding pera- 
graphs will indicate tne need for the establishment of an Army Air ‘force 


Chemical “arfare Service policy under which action can be taken b- all echelons 
of the Air rorces in accordance with the importance of the weapon. The fol- 
lowing is suggested as such a policy. 
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"The Air Force recognizes chenical warfare as a distinct 
means and technique of waging offensive war which has outstand- 
ing capabilities and potentialities. It is predominately and 
particularly adapted to aerial employment. It provides a highly 
efficient, economical, and versatile weapon, the use of which 
will profoundly influence the tactics and technique of all other 
methods of warfare. It is capable of becoming a major and de- 
cisive factor in military operations and must be exploited to 
the fullest extent as an aerial weapon 4s an essential concomitant 
to the achievement of a dominant air power. 

Air chemical warfare planning, research, development, pro- 
duction, indoctrination, training and the evaluations of effec- 
tive tactics and techniques for its employment will be carried 
forward to a degree commensurate with its decisive inportance. 


All applicable 
must be devoted to th 
state of readiness to employ cal wariare, 
iatory measure, but initially and relentlessly." 


2. The following specific action should be taken to effe 
above sugzested policy: 


a. The policy should be approved and published to all staff and 
field echelons of the Air Forces, Such unequivocal instructions covering 
administrative, organizational, techrical, training, supply and intelligence 
phases of the policy as will insure its complete and effective implementa~ 
tion should accompany the statement of the policy. 


be The necessity for the most advanced research and development 
of weapons for chemical warfare air use should be recognized and specialist 
technical chemical warfare personnel should be assigned to key positions 
wherever needed to influence this development. These positions are ob- 
viously needed in the Air Force Soard, the Air Yorce Proving Ground Command, 
Air Force laboratories, Edgewood Arsenal and Dugway Proving Ground. Other 
positions will be developed by progress. The officers assigned to these 
positions should be provided with suitable organizations comprising necessary 
assistants, both commissioned and enlisted, to enable them to carry out their 
work. The Technical Sranch of the Air Chemical Office should be enlarged. 
chis will involve the assignment of one more officer and one civilian of a 
professional grade at least. 


ce All steps necessary to effectuate the storage and distribution 
of chemical warfare materiels by the Air forces should be taken. This will 
involve the allocation of the necessary storage space in present Army Air 
Force depots and/or the building of depots to take care of the quantities 
required, and the authorization of the personnel required for operation. 
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d- Specific decision should be made that chemical warfare supply 
will not be lumped with any other business, since it represents the materiel 
of a separate mode of warfare and requires storage, surveillance, and hand= 
ling by specialized personnel and, in many cases, in specialized storage 
places, 


e. Training of personnel in all echelons of the Air Forces in the 
capabilities and in the application of air chemical warfare must be accom 
plished by adequate presentation of the subject in all phases of the Air 
sorces training program. The higher staff levels, and field comanders par- 
ticularly, must be thoroughly indoctrinated. The accepted policy will be 
nam-strung if the present misunderstanding, ignorance, distrust and fear of 
chemical warfare is not dispelled by constant and capable exposition of its 

tentialities. iffective employment of ai henical warfare will be possible 
y if field training is carried out in tt fullest and most practical degree, 
uch chemical training must be conducted J ls i chemical officers. 
cal "Service" school within the army Air forces mparable to present 
scl directed and operated by fficers is essen 
ical “arfare Center (4rsenal) ona se yas mianded by 
officer of adequate rank, with 1 e “ervice off 
7, should be established to provide for an Air Chemical Service School, 


1 research and development as may be required, testing of chemical materiel, 
tactics, and units, and a statim for the activation and equipping of such 
unitse Such a Center must be adequately supplied with test airplanes, flying 


personnel, meteorological station and such other flying aids as are needed. 


f£. The army Air Forces Troop Sasis must contain sufficient numbers 
of suitable Chemical Warfare organizations to permit the Air Chemical Warfare 
to do its job in peacetime and to orovide the necessary cadres for expansion 
during war. 


Ze -+actics and technique for the effective employment of chemical 
warfare agents must be developed. ifficient ad ptation of chemical munitions 
to aerial instrumentalities of attack and a comprehensive program of full 
scale field tests and operational exercises mist be maintained. The exper- 
ience of world War II in the employment of incendiary and tire bonbs and smoke 
must be studied and capitalized upon, The ~ost effective eans of utilizing 
tné newer agents and techniques mist be explored and standardized. 


he A Chemical Intelligence Section s ould be organized to operate 
directly under the Assistant lidef of Air -taff <2. This Section should be 
composed of Chemical “arfare Service officers and should be charged with all 
chemical Warfare Yervice intelligence applicable to Air Forces, in addition, 
at least one Chemical Warfare Service Officer from the Air Forces should be 


assigned to Ge2 as part of the combined War Department Se@t-upe 
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ie Chemical warfare should be given consideration whenever any 
job of planning is being done by the Air Staff. Either personnel from the 
Office of the Air Chemical Officer should be invited to participate in such 
planning, to the extent necessary to make sure that chemical warfare is ade- 
quately considered, or -ualified Chemical “arfare Service commissioned per- 
sonnel, whose principal duty would be planning for chemical warfare, should 
be assigned to tne Office of the Assistant Chief of Air Staff -5. 


3- Having decided that chemical warfare is a distinct and decisive 
means of warfare having a definite bearing on basic doctrine and the success 
of air power, and having reached an understanding of what action is necessary 
to effectuate the accepted policy, it is necessary to determine tne dest 
means of assuring that this action is properly monitored, coordinated and 
supervised within the structure of the air forces, Experience in all fields 
of technicai endeavor have shown that cnly by the assignment of experienced 
personnel with suitable rank, charged specifically with tne responsibility 
for carrying out the specialized functions concerned, can the essential mon- 
itoring, cooridnation and supervision be accomplished. his personnel must 
be SO organized as to be able to do ti things ef rt; 3 form of 
articulated service is indicated. of th gen nstru=- 
mentality required i importan the manner in which it is constituted 


and operates is critical. [he terms "integration", "corps", "service", and 
Similar terms are confusing because they mean different things to different 
people and are involved with considerations which have exactly nothi 1g to 
do with.vhe picture, as a wnole. It is not desired to quibble over words 
or titles. The following specific recomendations are made: 


henical warfare should be represented in Air Force seadquarters 
by an Air Chemical Officer of sufficient rank and experience to represent the 
Commanding General in a manner commensurate with its importance as a major 
means of aerial warfare. General officer rank for the Air Chemical Ufficer 
is essential. An officer of lower rank cannot function effectively in the 
higher staff and cperational levels and exercise proper staff and technical 
iniluence in keeping with the importance of his functions. Staf represen- 
tation throughout all lower echelons should be establisned at the same level 
of relative rank so as to permit a direct chain of responsibility from the 
top to the lowest echelons of camiand. This vertical technical staff struce 
ture should be recognized as a specialized functional activity. The re- 
sponsibility for the supervision of all chemical warfare activities of the 
Air Forces under the Air Staff should be charged to the Air Chemical Officer. 
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